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FISCAL YEAR 1967 - 1968 


DEPARTMENT OF HIGHWAYS ONTARIO 


FOREWORD 


This publication contains the proposed Highway Construction 
Program for the fiscal year 1967-68. Construction projects are shown 
on King's Highways, Secondary Highways, and roads to be constructed 
under agreements with other agencies. Included in this program are 
contracts presently under construction and new projects that are essential 
for the development and improvement of the provincial road system. 


The anticipated expenditure for this fiscal year is $153, 750, 000 
as compared with the $143, 704, 000, that was made available last year. 
This is an indication of the ever increasing highway needs throughout 
the Province, as well as the rising construction costs. 


In Northern Ontario work will continue on such major projects 
as: Highway 105, the Red Lake Road; Highway 614, Manitouwadge Road; 
Highway 631, between Hornepayne and Highway 17; Highway 144, the 
Sudbury-Timmins Highway; and Paving on Highway 101, between Chapleau 
and Wawa. 


In Southern Ontario work will continue on the Macdonald-Cartier 
Freeway withthe awardof major projects between Gananoque and Brock- 
ville. Major projects on the section of Freeway through Metropolitan 
Toronto will also continue, Other large projects underway include: 
The Quinte Skyway; Highway 27 and Queen Elizabeth Way Complex; High- 
way 403, through Hamilton the tunnel under the Welland Canal at Thorold; 
The Lakehead Expressway; and the Kitchener- Waterloo Expressway. 


The rehabilitation of the Trans-Canada Highway will continue. 
New projects will include: Highway 17, west of Desbarats; Highway 17 
east of Upsala, and west of Borups Corners. Work will also continue 
on the Trans-Canada Highway west of Ottawa. 


Major projects tobe introduced to this year's construction pro- 
gram are: The extension of Highway 406, south of St. Catharines; the 
Ottawa Queensway Extension, from Ottawa's west limits, westerly; New 
Highway 40, south of Sarnia; and Highway 138, north of Cornwall. 


This program includes many other projects of varying magnitude 
which will be undertaken on a priority basis of need. It is an important 
part of the five year program planned for improvements of Ontario's 
vast road network. 


ROE fe oh Oi 
(ce an) 
* George -—. Gomme, 

Minister of Highways 


THE COVER 


Featured on the front cover is a picture of the recently complet- 
ed Highway 101, at Wawa Lake. 


This 80 mile section of Highway 101, from Wawa, at Trans- 
Canada Highway 17, to Highway 129, was opened to traffic as a gravel 
road in the fall of 1966. 


Built at a cost of approximately 7.5 million dollars, this new 
section now makes possible a 300 mile trip from Lake Superior to the 
Quebec border, via Chapleau and Timmins. 


This new route is expected to play an important part in the 


economic development of this area of Northern Ontario, as well as 
stimulating the tourist development of the region. 
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CONSTRUCTION PROJECT'S 


Construction projects listed under the various districts are 
either new work, or contracts under construction that will be less than 
95% complete on March 31, 1967. These are generally contracts on 
King's Highways, Secondary Highways, or Highway Connecting Links. 
All projects have been listed under their various work type headings, 
and for simplicity, in highway sequence. 


FINANCIAL SUMMARY 


Construction Program 196 7-68 


Construction Division Capital Projects 
Welland Canal Tunnels 

Kitchener - Waterloo Expressway 
Post Award Revisions 

Construction Agreements (Normal) 
Construction Agreements (Special) 
Maintenance Division Capital Projects 
Miscellaneous Construction Projects 


Preliminary Project Work 


TOTAL 


Estimated 
Total Value 
221,035, 000 
10, 284, 000 
10, 714, 000 
2, 000, 000 
12, 370, 000 
1, 770, 000 
6, 250, 000 
5, 220, 000 


6, 010, 000 


275, 653, 000 


Reconciliation with ''The Estimates of 1967 - 1968" 


Expenditures as above 


Less Recoverable Items 


FUNDS TO BE VOTED - VOTE 907 item 1 


Repaving Present Roads - Vote 904 item 3 


Proposed 
Expenditure 
113,500, 000 

6, 900, 000 

5,650, 000 

1,500, 000 

8, 900, 000 

1, 300, 000 

5,500, 000 

4,900, 000 


2, 800, 000 


150, 950, 000 


150, 950, 000 


11, 300, 000 


139, 650, 000 


2,800, 000 
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CONSTRUCTION DIVISION CAPITAL PROJECTS 


The total value of work listed under this category is estimated 
at $275.6 millionof whichanexpenditure of $150.9 million is predicted 
within this fiscal year. 


An overall summary of the new work in this composite program 
is listed below: 


Two-Lane 
Paving ayaa | 
Grading and Paving 202 
Grading 240 
663 
Multi- Lane Divided 
Paving 20 
Grading and Paving 54 
Grading 15 
89 
Multi- Lane Undivided 
Grading and Paving ABS) 
19 
TOTAL Ti1 
Bridges, Overpasses and 
Underpasses 104 
Overheads and Subways 18 
TOTAL 22 


In addition, the Department will be responsible for the design 
and supervision of one mile of construction on Development Roads and for 
eight miles of construction on Resource Roads. 
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MACDONALD-CARTIER FREEWAY 


Work will continue this year in order to complete this 510 mile 
freeway, from the Windsor to the Quebec Border, as a four-lane facility 
aS soon as possible. 


During the past fiscal year a total of eight, at grade inter- 
sections, were eliminated by the construction of overpasses, under- 
passes, and interchanges. 


Work continued on the projects between Gananoque and Brock- 
ville, which resultedin the completion of 16 milesof grading, from High- 
way 2, at Gananoque, easterly. Another 9 mile section of grading, from 
16 miles east of Highway 2, Gananoque, easterly is presently underway. 
Paving over the first 10 miles, from Highway 2, easterly was awarded 
last year, another 14 miles is proposed for award this fiscal year. 


Last year grading projects, from the county road to Iroquois, 
easterly10 miles, werecompleted. Pavingover this section was award- 
ed in the: 1966-67 fiscal year. 

In the 1967-68 fiscal year it is proposed to award projects valued 


inexcess of 6.5 milliondollars. This is exclusive of the redevelopment 
of the freeway through Metropolitan Toronto. 


The proposed new contracts are for: 


Multi-Lane Divided 


Paving 40 miles* 
TOTAL 40 miles 
Total Bridges, Overpasses 14 


and Underpasses 


* Includes resurfacing 


Vili 


The section of the Macdonald- Cartier Freeway, between 
Windsor and Metropolitan Toronto West Limits - a distance of 217 
miles is now completed as a four-lane highway. 


The 271 mile section from Metropolitan Toronto East Limits 
to the Quebec Boundary is completed, with the exception of the sections 
indicated on the map below. 
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MACDONALD-CARTIER FREEWAY - GANANOQUE TO BROCKVILLE 


Work is proceeding atan acceleratedrate in order to complete 
the new four-lane divided route, between Gananoque and Brockville, as 
soon as possible. Contracts were awarded in the 1966 - 67 fiscal year 
for 8.5 miles of grading and structures, and 10.8 miles of granular 


base, paving, and structures. The value of this work is estimated at 
$8. 8 million. 


During this fiscal year it is proposed to award approximately 
14 miles of granular base and paving, including structures, from 9. 45 
miles east of Highway 2, easterly. 


The total value of this new work is estimated at more than 4.2 
million dollars. 


M-C Freeway, Interchange to Ivy Lea Bridge. 


BROCKVILL 


MACDONALD-CARTIER FREEWAY 


THROUGH METROPOLITAN TORONTO 


Reconstruction of the Macdonald-Cartier Freeway through 
Metropolitan Toronto is proceeding on schedule. 

During the 1966-67 fiscal year the Collector Road Structures 
at Hoggs Hollow, including ramps, were completedat a cost of approx- 
imately 3 million dollars. 

Work is progressingon projects from Yonge Street to Warden 
Avenue in the easterly section, and from Wendell Avenue to Dixon 
Road Interchange, in the westerly section. 

During the 1966-67 fiscal year contracts were awarded for 
reconstruction, from Victoria Park Interchange to east of Warden 
Avenue, and from Belfield Road, westerly to the west end of Dixon 


Road Interchange. These two projects are estimated in excess of 


$ 14 million. 
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Spadina Interchange. 
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VICTORIA 


WARDEN 


QUEEN ELIZABETH WAY 


The reconstruction of this highway as a six-lane divided 
Freeway, has been completed from the Humber River in Metropolitan 
Toronto, westerly to 7.1 miles west of Highway 10. 


The control of access program, between Hamilton and St. 
Catharines is underway. Interchange facilities at Lake Street in St. 


Catharines and the county road to Vineland were completed in 1966. 


Construction of the Ontario Street Interchange, is underway. This 
year it is proposed to award a contract for service roads and 
structures between Lake Street, and Glover Road, Hamilton, 


Redevelopment of the Q, E. W. and Highway 27 complex is 
presently underway. Clearing ofthe right-of-way for service roads 
and the Islington and Kipling Avenue Interchanges, was completed 


during the 1966-67 fiscal year. Retaining walls from Kipling Avenue 


to Royden Drive, andthe Wickman Road detour, including atemporary 
structure at the C. P.R. crossing, were alsocompleted. A contract 
for widening the Etobicoke Creek Bridge has beenawarded. Further 
grading, paving, and structure work is proposed for award in the 
1967-68 fiscal year. 


During the 1967-68 fiscal year, projects proposed for 
award, for the redevelopment ofthe Q, E. W., between Metropolitan 
Toronto and St. Catharines, including the Q, E,W. and Highway 27 
complex, will exceed $ 15 million. 
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HIGHWAY 403 - HAMILTON AREA 


Work continued on this 15.9 mile freeway between Freeman 
Interchange, at the Queen Elizabeth Way, and Highway 2, at Duffs 
Corners. The section from the T.H.& B. Railway to the Interchange 
at Mohawk Road is continuing on schedule, and will be completed this 
year. ; 


During the 1966-67 fiscalyear a contract was awarded for 3, 4 
miles of grading, along with four structures, from Mohawk Road Inter- 
change westerly to just east of Hamilton Drive. This work was valued 
at $ 3. 3-miltion 


This fiscalyear it is proposed to awardcontracts for grading, 
from just east of Hamilton Drive westerly to Highway 2, west of Ancaster, 
including three structures; and paving, from the T. H.& B. Railway to 
the west end of Mohawk Road, 


The total value of this new work is estimated in excess of 
S 1, J.amiirion: 


i 


| i | 
PRO- UNDER 
CONSTRUCTION | 


TO BURLINGTON | 
BaY SKYWAY 


ROUTE OF HWY N°403 FROM QUEEN ELIZABETH 


WAY 10 DUFFS CORNER ON HWY. “NS 2 


HIGHWAY 406 


Construction of this new four-lane controlled access highway, 
has been completed from St. Catharines South Limits, northerly to St. 
Paul Street, in St. Catharines. The cost to construct this four-mile 
section, including associated structures, was approximately $ 4.1 
million. 


This highway, whencompleted, will connect the major centres 
of population along the Welland Canal, from Port Colborne, on Lake 
Erie, to the Queen Elizabeth Way, in St. Catharines. 


This fiscal year work is expected to continue on the develop- 
ment of this highway, with the award of approximately seven miles of 
grading, from Merritt Road northerly to St. Davids Road. 


The total value of this new work, including associated 
structures, is estimated at approximately $ 3.7 million. 
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THE OTTAWA QUEENSWAY EXTENSION 


Last year, the Ottawa-Queensway, from the western to the 
eastern city limits of Ottawa, was opened to traffic. 


This fiscal year, work is expected to start on the westerly 
extension of the Ottawa-Queensway, with the award of the first grading 
project, from Highway 15, at Ottawa, westerly to County road number 9. 
Included in this work are structures at the Township Road, Moodie 
Drive, and the Canadian National Railway. 


The value ofthis new work is estimated inexcess of two million 


' dollars. 
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HIGHWAY 2 (PARIS) 


is estimated at approximately $ 1.5 million. 
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During the 1966-67 fiscal year, 
the replacement ofthe GrandRiver Bridge at Paris. This new structure 


NEW HIGHWAY 24 


Work onthe new highway, 
between Simcoe and Paris, 
is proceeding on schedule. 


tn Migoo “they grading con- 


tract, from Highway 53, 
southerly to Scotland, was 
completed, The paving con- 
tract for this sectionof New 
Highway 24, was awarded 
in 1966 and is scheduled for 
completion in the summer 
of 1967. 


This fiscal” year it is 
proposed to award a con- 
tract for grading and paving, 
from Highway 53, northerly 
to Highway 2, Paris. 


This new workis vlaued 
in excess of $500, 000. 


a contract was awarded for 


This fiscal year it is proposed to award contracts for the re- 
construction of Highway 2, from Washington Street in Paris, easterly. 
Work is also expected to start on the replacement of the Lake Erie and 
Northern Railway Subway at Paris East Limits. 


The estimated value of this new work is $250, 000. 


NEW HIGHWAY 40 (SARNIA TO 
WALLACEBURG) 


During the 1967-68 fiscal year, work 
is expected to start on anew route, be- 
tween Sarnia and Wallaceburg. This 
new routevis a result of the proposed 
St. Clair Parkway, which will include 
the redevelopment of existing Highway 
40. The new route will serve as a by- 
pass for the developed areas, now 
served by Highway 40. 


This year itis expectedto awardthe 
first major grading contract, from 
County Road to Sombra, southerly to 
existing Highway 40. The estimated 
value of this work is $750, 000. 
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HIGHWAY 3 (FORT ERIE WESTERLY) 


In 1964, work started on the first major project, for the re- 
development of Highway 3, from Fort Erie West Limits westerly. The 
first section from Fort Erie, westerly to County Road to Crystal Beach, 
was completed in 1966. 


In 1966 work continued, with the award of clearing, grubbing, 
and fencing, from County Road to Crystal Beach, westerly to Gasline 
Road. 


During the 1967-68 fiscal year it is proposed to award a grad- 
ing and paving contract, from County Road to Crystal Beach, westerly 
to Gasline Road. 


This new work is estimated at approximately $1. 4 million. 
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HIGHWAY 105 - RED LAKE 
ROAD 


The reconstruction of High- 
way 105, from Highway 17, at 
Vermilion Bay to Red Lake, a 
distance of 110.8 miles, was 
started in, 1962. 


The section from Red Lake 
to approximately 37.0 miles 
south of Ear Falls, a distance 
of 84.9 miles, is presently 
completed and paved. 


During the 1966-67 fiscal 
year, the paving projects over 
the remaining section, from 
Highway 17, northerly 25.9 
miles, were awarded, these 
projects will be completed in 
1967. 
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QUINTE SKYWAY - HIGHWAY 49 


Work on this high level bridge is 
proceeding on schedule. During the 
1966-67 fiscal year, a contract was 
awarded for the structure approaches, 
including the concrete bridge deck. 
This contract is scheduled for com- 
pletion in the summer of 1967. 


Grading on the new alignment, from 
Roblin Mills to Cronks Ferry, was 
completed in 1966. In the same year 
paving over this section was awarded, 
this work is scheduledfor completion 
in the summer of 1967. 


This fiscal year it is proposed to 
award contracts for reconstruction 
of Highway 49, from Picton northerly 
approximately 4 miles. This work is 
valued in excess of $800, 000 
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RECONSTRUCTION OF ” i 
HIGHWAY 105 

HIGHWAY 17 TO RED LAKE 
STATUS IN 1967 


mma Completed 
eases Under Construction 


HIGHWAY 138 


This year work is expected to start 
on a new King's Highway Route in the 
Cornwall area. This new route will en- 
tailthe reconstruction of Stormont County 
Road Number 16, and will form a north- 
south route, from Cornwall to the pro- 
posednew freeway, which the Department 
plans to build between Ottawa and the 
Quebec Border. 
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During the 1967-68 fiscal year it is 
proposedtoaward a contract for grading 
and paving, from St. Andrews northerly 
to Highway 43, Monkland. This contract 
will also include structures over the 
North Raisin River, North and South 
Branches. 


The estimated value of this new work 
is approximately $1.0 million. 


TO 
CORNWALL 


HIGHWAY 16 
(SPENCERVILLE DIVERSION) 


Work is expected to start, during the 
1967-68 fiscal year, on the first stage of 
the proposed reconstruction of Highway 
16, between Prescott and Kemptville. 


This year it is proposed to award a 
clearing contract for the Spencerville 
Diversion. This new line will begin ata 
point south of Spencerville, sweeping 
northeasterly, crossing the South Nation 
River, to rejointhe present highway some 
distance north of Spencerville. 
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HIGHWAY 101 - FROM FOLEYET TO WAWA 


The section of Highway 101, from Foleyet to Chapleau has been 
maintained as a gravel surface since 1962. The first paving project 
from Chapleau easterly approximately 15 miles, was completed in 1966. 


The section of Highway 101, from Highway 129 south of Chapleau 
to Wawa was opened to traffic in the fall of 1966. 


During the 1967-68 fiscal year it is proposed to award more than 
26 miles of paving, from 21.5 miles west of Big Pine Lake, westerly 
to Secondary Highway 547. 


This new work is valued at approximately $800, 000. 
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SUDBURY-TIMMINS HIGHWAY (Highway 144) 


Work is continuing on this proposed new route, from Benny to High- 


way 101. 


Grading projects have been completed from 2.4 miles north 


of Benny, northerly approximately 6 miles, another 7. 5 miles of grading, 


is under construction. 
been completed from Highway 101, 


miles south of Highway 101 southerly 8.8 miles. 


At the northerly end, 
southerly 16 miles, 


grading projects, have 
and from 24 
A further 15.7 miles 


of grading is presently underway, from 33 miles south of Highway 101, 
southerly, and7. 8 miles of grading, from 16 miles south of Highway 101, 


southerly. 


During the 1967-68 fiscal year, 
contract, 
with additional clearing, a further 8.2 miles. 
Cartier, 
Moncrieff Creek structures, 


it is proposed to award, a grading 
from 15.9 miles north of Benny, northerly 8.5 miles, along 
A grading contract from 
northerly to 2.4 miles north of Benny, including Geneva and 
and structure and approaches at Bailey 


Creek, 5.8 miles north of Benny will also be awarded this year. 
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At the northerly end, 
contracts willbe award- 
ed for grading, from 49 
miles south of Highway 
101, southerly 9.8 miles, 
including the Makami 
River Bridge, and from 
51 miles north of Benny 
nNerineriy oO. 2yimiles in= 
cluding structures over 
the Eastsand and Mollie 
Rivers; 


The total value of this 
new work, is estimated 
at approximately $4.0 
million. 
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HIGHWAY 72 


Work started, in 1965, onthe re- 
development of Highway 72. The first 
major grading project from Highway 
17, northerly 13 miles, was awarded 
in 1965 and completed the following 
year.’ The second grading “project; 
northerly a further 13 miles was award- 
ed in 1965, and is scheduled for com- 
pletion in 1967. The approaches to the 
C.N.R. Subway in Sioux Lookout, were 
also completed, 


The PelicanRiver structure in Sioux 
Lookout, is scheduled for completion 
in 1967, 


This year it is proposed to award 
a paving project, from Highway 17, 
northerly 26 miles, andargrading 
project, from 26 miles north of High- 
way 17, northerly. 


This new work is valued in excess 
of $ 1.7 million. 


HORNEPAYNE TO WHITE RIVER 


Clearing from 15 miles south of 
Hornepayne, southerly 13 miles, was 
completed in 1966. The second grad- 
ing contract, from 6.7 miles south of 
Hornepayne, southerly 8.3 miles, is 
presently underway and is scheduled 
for completion in the summer of 1967. 


During the 1967-68 fiscal year it is 
proposed to award 12.7 miles of grad- 
ing, from 15 miles south of Hornepayne 
southerly, including a structure over 
the West Beaton River, and a clearing 
contract from Highway 17, at White 
River, northerly 10.8 miles. 


This new work is estimated at more 
than $ 1.4 million. 
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HIGHWAY 71 


In 1965 work started on the first Bore rane 


major grading project, from Nestor rw Longbow Corners 
Falls southerly approximately 8 miles, Y 

this work was completedin 1966, This ff 
is part of a continuous program, pro- 
posed for the rehabilitation of this high- 
way between Highway 11 and Highway 
ie. 


Pdring the 1966-67 fiscal year; 
work continued with the awardof: re- 
surfacing, from Highway 17, souther- 
ly 30 miles, which was completed in 
1966; paving, from Nestor Falls south- 
erly 9 miles, and grading, from 9 
miles southof Nestor Falls southerly 
Dstt raies. These “projects are 
scheduled for completion in, 1967, 


This fiscal year it is proposed to 
award projects for 17-miles of grad- 
ing; from Nestor Falls, northerly 9 
milés,andsifom [7~miles north of 
Nestor Falls, northerly 8 miles. 


The total estimated value of this 
new work is $1. 9 million. 
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MANITOUWADGE ROAD (Highway 614) 


In 1965 work started on the rehabilitation of 
the 32 mile route, from Highway 17 to Manitou- 
wadge. The first grading project from Manitou-: 
wadge, southerly 9 miles, was completed in 1966. 


Work continued last year, with the award of 
another grading contract, from 9 miles south of 
Manitouwadge, southerly 9.5 miles. 


This year, work is expected to continue, with 
the award of two grading projects; from 18.5 
miles south of Manitouwadge, southerly1.3 miles, 
including a structure over the Black River; and 
from Highway 17, northerly 12.2 miles, 


The total value of this new work is estimated 
in excess of $1. 4 million. 
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TRANS - CANADA HIGHWAY 


The designated Ontario Route of the Trans-Canada Highway is 
1455 miles long and is open to traffic from the Quebec Boundary to the 
Manitoba Boundary. The following table shows the status of the Ontario 
section at the end of 1966 and 1967. 


Status End of 1966 End of 1967 
Paved and up to T.C. H. Standards 1264 1283 
Under Construction 36 38 
Paved but not up to T.C.H. Standards 155 134 
Total (miles) } 1455 1455 
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Work is continuing on the designated Ontario Route according 
to the agreement with the Government of Canada. The proposed new 
work consists primarily of bringing existing highways up to Trans- 
Canada Highway Standards. 
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Summary of Proposed New Contracts 


Two-Lane 


Repaving 47,8 miles 

Grading 6.3 miles 

Grading and Paving 24.4 miles 
Total 78.5 miles 
Four-Lane 

Grading and Paving 4,4 miles 4,4 miles 
Total 82, 9 miles 


Total Bridges, Overpasses 
and Underpasses 2 


The total value of these new projectsis estimated at $8.9 mil- 
lion, with an anticipated expenditure of $ 4.0 million during this fiscal 
year. 


The Lakehead Expressway, a portion of whichis Trans-Canada 
Highway, is dealt with under Construction Agreements (Special). 
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WERNER LAKE ROAD 


This year work is proposed for improvements to the road from 
Minaki northerly to Caribou Falls, a distance of approximately 34 miles, 
These improvements will consist essentially of the application of granular 
materials. 


Planning will also be done for anew roadnortherly from Caribou 
Fallsto Werner Lake so asto facilitate access toa nickel-copper mining 
enterprise now in operation and to other properties in the same vicinity. 


The total estimated cost of the work proposed for the 1967-68 
fiscal year is $600, 000. 
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OTHER KING'S HIGHWAYS AND SECONDARY HIGHWAYS 


This work is mainly for reconstruction of two-lane roadways 
that can no longer be economically maintained, or on which traffic is 
markedly congested, and for the replacement of structures that have 


become unsound, or hazardous. 


The following is an overall summary of the new work proposed 


for this fiscal year: 


Two-Lane 
Paving 


Grading and Paving 
Grading 


Multi-Lane Divided 


Grading and Paving 


Multi- Lane Undivided 


Grading and Paving 


Ah OM Wwe: 


Bridges, Overpasses and 
Underpasses 
Overheads and Subways 


TOTAL 


116 
133 
146 


395 


16 


The total value of these projects is estimated at $50.4 million 
of which it is expected to spend approximately $12.1 million during the 


1967-68 fiscal year. 
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PRELIMINARY PROJECT WORK 


This refers to such items as moving utilities and advance 
ordering of reinforcing steel as well as other work that may be carried 
out in advance of the contractor's operations. 


CONTRACT POST AWARD REVISIONS 


These revisions are necessitated by unforeseen developments 
in the course of construction. This item is in effect a contingency 
allowance based on experience. 


REPAVING OF PRESENT ROADS 

This work consists mainly of resurfacing existing highways 
which do not require major reconstruction. 

During the 1967-68 fiscal year itis proposed to award contracts 


for approximately 100 miles of repaving. The total estimated expendi- 
ture for this type of work is $ 2.8 million. 
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MISCELLANEOUS CONSTRUCTION PROJECTS 


This item includes many projects in which the Department is 
involved either as an owner or as an interested party. In many cases 
the work is carried out by a municipality or other agency and a portion 
of the cost is paid by the Department. This item includes such things 
as construction overhead, invitation bids, patrolyards, service areas, 
and railway grade-crossing protection. Some of these items are further 
explained below. 


Construction Overhead 


This consists of salaries of certain regional and district per- 
sonnel (engineering supervisors and staff) whose services cannot be 
readily allocated to a particular contract or other work project. 


Invitation Bids. 


Invitation bid contracts generally consist of small projects the 
nature of which can be classified as emergency work or minor local 
improvement. The tender value of these (projects. rarely. exceeds 
$10,000 each. Any expenditure over this amount must have prior 
authorization by the Deputy Minister. 


RAILWAY LEVEL - CROSSING PROTECTION 


Between January 1st, 19GGeand January lst lyo7e a dotaliot 
13 level-crossings were improved or modernized, by the installation 
of automatic Signals. 


During the same period, 7 new grade separations were added 
to the highway system. These include railway structures on new high- 
ways as well as the replacement of existing deficient structures and the 
elimination of, undesirable level-crossings. | There are now a total of 
323 grade separations at railways, on the King's and Secondary Highway 
system. 


Work will) continue during: the 4007-6 fiscal year on the 
improvement of protection at highway-railway level crossings, andthe 
elimination of hazardous conditions by the construction of grade 
separations, 


CONSTRUCTION AGREEMENTS (SPECIAL) 


This refers to projects undertaken by the Department in cost- 
sharing agreement with other authorities, such as the Federal Govern- 
ment, the St. Lawrence Seaway Authority, cities and counties. 


In 1966 the Ottawa Queensway, one of the major Special Agree- 
ment Projects was completed. 


During the 1967-68 fiscal year work will continue on the Welland 
Canal Tunnel in Thorold, The Kitchener-Waterloo Expressway, and the 
Lakehead Expressway. New contracts are proposed fornew Highway 58 
at St. Catharines. 


THE OTTAWA QUEENSWAY 


The final link on the 10-mile Ottawa Queensway, a short sec- 
tion less than three-quarters of a mile long, from Concord Street 
easterly to Hurdman's Bridge, was opened to traffic in October 1966, 


Opening of this section, just east of the Rideau River, makes 
possible a drive on the Queensway, from the western to the eastern city 
limits of Ottawa. 


The Ottawa Queensway, forming an integral part of the Ottawa 
Valley Route of the Trans-Canada Highway, has been constructed under 
a four-party agreement among the Government of Canada, the Province 
of Ontario, the National Capital Commission, and the city of Ottawa. 


The total estimated cost to construct the Queensway over its 
full distance, is estimated at $ 31 million. The Province of Ontario's 
share is estimated at approximately $ 15 million. 
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KITCHENER - WATERLOO EXPRESSWAY 


This expressway is being constructed under a three - party 
agreement with Kitchener, Waterloo, and the Department of Highways. 


Work continued, during the 1966-67 fiscal year, on the first 
major project, which includes more than 1.5 miles of reconstruc- 
tion of Highway 8, from Doon Road to Block Line Road, and four 
structures, 


During the 1967-68 fiscal year it is proposed to award con- 
tracts for 2:9 miles of new .construction,»from King Street to Fred- 
erick Street and from Homer Watson Boulevard to King Street. The 
total value of this work is approximately $ 7. 2 million. 
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LAKEHEAD EXPRESSWAY 


Work started, in 1966, on a bypass for the twin cities of Port 
Arthur and Fort William, This expressway is presently designed for 
two-lane construction, with property acquisition for future four -laning. 


Construction costs for the first two -laning phase are being Shared 
equally between the Department of Highways, andthe Federal Government, 
under the Trans-Canada Highway agreement. The final four -laning stage, 
will be constructed under a cost sharing agreement among Port Arthur, 
Fort William and the Provincial Government. 


In 1966 work started ona grading and paving project from High- 
way 17A to Highway 130. This project also includeda structure over the 
McIntyre River, 1.1 miles west of Highway 17A, and is scheduled for 
completion in 1967. 


Work is expect- 
ed to continue in 
1967, with the award 
of more than nine 
miles of grading, 
from Highway 17A 
easterly to Tertiary 
Road 800, and from 
Highway 61 easter- 
ly to Highway 17, 
including a struc- 
ture over the Ka- 
ministikwia River, 
0.8 miles east of 


Highway 61. [PROPOSED >! 


This new work 
is estimated in ex- 
cess of SAmuillion 
dollars, 
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THOROLD TUNNEL (Welland Canal) 


This tunnel is being constructed under an agreement between 
the St. Lawrence Seaway Authority and the Department of Highways. 
The Seaway Authority will contribute one third ofthe costs andthe Depart- 
ment will pay the remaining two thirds. 


Construction of this tunnel startedin 1965. Thefirst project for 
the structure andeast approaches is valued at more than $19 million, and 
is scheduled for completion in the summer of 1968. 


In 1966, work continued, with the award of the west approaches, 
and associated structures. The total value of this work is estimated at 
$3.1 million, and is also scheduled for completion in 1968. 


In May 1966, the Federal Government announced a plan to pro- 
ceed with a diversion of the Welland Canal, from Port Robinson to Ramey's 
Bend, The new canal will be located to the east of the existing canal. 
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MAINTENANCE DIVISION CAPITAL PROJECTS 


This expenditure is primarily for work carried out by day labour 
on Secondary Highways. The total value of the 1967-68 program is $6, 2 
million, with an expected expenditure of $5.5 million. The breakdown 
by type of work is listed below. 


Proposed 
Type of Work Expenditure 
Gravel Crushing 950, 000 
Miscellaneous Contract Work 90, 000 
Weigh Scales 80, 000 
Lighting, Tlumination, Traffic Signals 420, 000 
Fencing 150, 000 
Sidewalks 50, 000 
Bridges 450, 000 
Signs 60, 000 


Other Day Labout Projects, including 

Grading, Drainage, Granular Base, and 

Mulch Paving oy L13,°7a0 
Extra for Emergencies; 

Work on Newly Assumed Roads, and Roads 

to be Transferred; 

Miscellaneous 906, 200 


TOTAL 5, 900, 000 


The major projects are shown in the District listings. 


CONSTRUCTION AGREEMENTS (NOR MAL) 


This consists of work carried out on designated highway routes 
through municipalities. In cities and separated towns, the Department 
contributes towards the capital improvement of designated routes toa 
maximum of 75% of the eligible items. In towns, villages, and townships, 
the Department's contribution is either 90 or 100% of the eligible items, 
depending on the population. 
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GOVERNMENT OF ONTARIO TRANSIT 


During 1966 work began on the facilities for the fifty-nine mile 
Rail Commuter line, whichwill serve such Lakeshore communities east 
of Torontoas; Pickering, Rouge Hill, Guildwood, Eglinton, Scarborough, 
and Danforth. In the west end the Communities served will be Mimico, 
Long Branch, Port Credit, Clarkson, and Oakville. At all these points, 
station buildings, platforms with shelters, and, except at Danforth and 
Mimico, parking areas are being provided for the exclusive use of 
commuters. Because of low commuter patronage, only limited service, 
using existing railway facilities, will be providedto Lorne Park, Bronte, 
Burlington, and Hamilton. Construction work will be completed early 
in 1967 with operations to commence in May. 


Government of Ontario Transit and the Canadian National Rail- 
ways are sharing, on a proportional basis, the capital cost of track and 
signal reconstruction required to handle GO Transit trains, as well as 
an anticipated increase in the number of Canadian National Railway's 
trains. GO Transit's portion of this cost will be spread over the next 
four years. Station buildings, platforms, pedestrian underpasses, 
access roads, and parking lots, are being built as a direct charge to 
Government of Ontario Transit. 


Hight 3,000 horsepower General Motors Diesel locomotives, 
nine self-propelled units, and forty specially designed coaches, have 
been purchased, at a cost of eight million dollars, to equip this service. 


The Canadian National Railways will operate GO Transit under 
contract with the Department of Highways. An estimated operating 
deficit of between one and one-half, and two million dollars will be 
borne by the Ontario Government, 


ch 


ree = 
So ne] £ 
So Seok sae S 
o —_ 
< = ee TORONTO g 
— oO (eo) = 
S Ps $ rajacehad® ie = c Ouecuae o 
[o)) 2 oS c + o 06 = £ 
c o oO 6 . oO + fs — 
£ S ° : 2 2 ¢ Z ve 5 
= oO i= <j oO D = co) x | 
a 2 i oO w 3 fe.) J 
2) 77) (} 2 a 
« 


Lake Ontar hes = & 


Hamilton 


GOVERNMENT OF ONTARIO TRANSIT | 


XXXV1L 


SIYVW ALS LINVS 


f OL VY £eeO oN dao ibd O N 


WVITMIM LYOs & 
YNHLYV LYOd@, fe 


EW 4H 


y 


— YIOM a1njpoNI4¢ 


ames 0M AC MpeOY 


SeKV LL 


Roadway Work 


Structure Work 


» O.UMIHEE ReN tO N ea Lo 


XXXVIi11 


Can Ns ly emt Cae Oey | Seka 30K @ 2 Jee Sie Ss Ba 


Dilseeee 6:YOTS TR.LC T 


CHATHAM DISTRICT 


LAKE we HURON 


Va 
/POI EDWARD 


PORT HURON i Ke (402) Reus 
J 
Z / @ 
Y SARNIA 


KI 


Ml 
N 


= 
r) 
S 
a 
= 
o 


Prairie 
Siding 
EG aS 


i 
aoe SE ; y Palmyra 
Mc Gregor SS - exve™ o Ae 


ese 
ae Port Alma Erieav 
Aynestley 
E 
eur! 
E 
Le peAs Be 
Point Pelee P 

ELEE POINT 
P Roadway Work s_, 


Structure Work —@ 


SCALE 
Mi.10 8 6 
= = 


= 


WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 77 South of Hwy. 98 Cont. 66-36 


M-C Freeway At Essa Road Cont. 65-69 


CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading, Drainage, Granular Base, Paving and Structures 


505-56-2 21 
505-56-3 
169-65 


From Highway 7, northerly, includ- 
ing; Development of Warwick Patrol 
Yard, and Hickory Creek Bridge - 
6.8 miles north of Highway 7. 


Grading, Drainage, Granular Base, and Paving 


66-204 3 
221=62- 1 3 
109-66 21 


Grading and Drainage 


43-65-3 NEW 


From 14.7 miles west of Blenheim 
West Limits, westerly to Stevenson 
Road. Including; Clearing, Grubbing, 
and Fencing - from 9.7 miles west of 
Blenheim West Limits, westerly 4.5 
miles. Also... ©. “Patrol Yard at 
Port ‘Alma. 


From 9.7 miles west of Blenheim 
West Limits, westerly. 


Intersection Improvement at Town- 
ship Road to Camp Ipperwash - 3.5 
miles south of Highway 82. 


From County Road to Sombra, south- 
erly to junction of existing Highway 40. 


CHATHAM DISTRICT 


Length 
Miles 


CONSTRUCTION PROJECTS 


wkeroject 
Number 


Highway 
Number 


Location 


Structures and Approaches 


128-64 
129-64 


131-64 


132-64 


66-98 


66-129 


66-172 


247-65 


Paving 


57-61-2 


Mi C. 
Freeway 


M-C 


Freeway 


M-C 
Freeway 


M-C 
Freeway 


M=¢ 
Freeway 


402 


21 


Maidstone Township Road Under- 
pass, Concessions VI & VIII - 8.0 
and 6, 3 miles east of Highway 98. 


Sandwich South Township Road, 
Concession XI - 3.2 miles east of 
Highway 98, and Essex County Road 
27 - 1.5 miles east of Highway 98. 


Maidstone Township Road, Concess- 

ion VII - Underpass - 7.1 miles east 

of Highway 98, and Maidstone Town- 

ship Road Concession IX - Underpass 
- 5.4 miles east of Highway 98. 


Essex County Road 8, Interchange 
No. 4 - 8. 9 miles east of Highway 
98, Including Puce River Bridge 
widening - 8.6 miles east of High- 
way 98. 


Sandwich South Township Road, 
Concession X - Underpass - 2, 3 
miles east of Highway 98, and Con- 
cession VIII - Underpass - 0.6 miles 
east of Highway 98. 


Murphy Road Underpass - at Sarnia 
East Limits. 


From Highway 82 northerly to Grand 
Bend, 


CHATHAM DISTRICT 


Length 
Miles 


CONSTRUCTION PROJECTS CHATHAM DISTRICT 


Project Highway Location Length 
Number Number Miles 


Paving (continued) 


117-66 80 From Highway 21, westerly to v7, 6 
Brigden. 
Resurfacing 
932-64 M-C From County Road to Puce, east- To 


Freeway erly to St. Joachim Road, Inter- 
change No. 6. 


533-64 M-C From St. Joachim Road, easterly 9. 8 
Freeway to the west junction of Highway 2. 
CONSTRUCTION AGREEMENTS (NORMAL) 
Grading, Drainage, Granular Base, and Paving 
3& Town of Blenheim - Intersection 
98 Improvement, at Marlborough and 
Chatham Streets. 


505-56-2 24 Forest - Main Street - From Morris eet: 
Street southerly. 


et Town of Leamington - Erie Street - Ord 
From Oak Street to Marlborough 
street. 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 24 N. Y. C. Railway, north of Simcoe Cont, 65-22 


Hwy. 59 Thames River & C.P.R. -Woodstock Cont, 65-292 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 


Number 


Grading, Drainage, Granular Base, Paving and Structures 


432-65 
54-66 


131-63 
132-63 


66-30 


4 


Twp. 


From the Macdonald-Cartier Free- 
way, southerly 2.6 miles, including 
Dodd's Creek Bridge - 2.1 miles 
north of the north junction of High- 
way 3. 


From 6.8 miles west of St. Marys 

West Limits, westerly to Highway 

4 - at Elginfield, including Medway 
Creek Bridge. 


Township Road - From New Highway 
24A, easterly to Old Highway 24 - 
connection to Waterford - Including 
Lake Erie and Northern Electric 
Railway - 2.0 miles east of New High- 
way 24A,. 


Grading, Drainage, Granular Base, and Paving 


66-01 


302-64 


66-224 


6b 1735 


66-189 


4 


24 


24 


From Highway 7, southerly 3.4 miles. 
Including channelization of Highways 4 
and 7, 


Village of Port Stanley. 


Intersection Improvement at County 
Road 17, 1.3 miles southwest of 
Parkhill. 


Channelization at Development Road 
No. 684 - Halfway House Corners - 
Including paving of Development 
Road 684, from Highway 24, west- 
erly 6. 8 miles, 


Simcoe - Intersection Improvement 
at Highways 3 and 24, 


LONDON DISTRICT 


Length 
Miles 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway 
Number 


Location 


Grading, Drainage, Granular Base, and Paving (continued) 


22-62-1 


49-61-1 
49-61-2 


327-61 


59 


74 


81 


From Long Point Park Entrance, west- 
erly. 


From Belmont, northerly to Nilestown, 
including channelization at Highway 401 
and County Road 29. Also, paving of 
entrance and garage apron at Nilestown 
Patrol Yard. 


From Strathroy North Limits, north- 
erly. 


Structures and Approaches 


90-62 


65-292 


65-330 


66-128 


66-269 


98-57 


126 


M-C 
Freeway 


M-C 


Freeway 


M-C 
Freeway 


Lynn River Bridge - at Port Dover. 


Thames River and C, P.R. Grade 
Separation - at Woodstock. 


Second Concession Road Underpass - 
0.8 miles north of the Macdonald- 
Cartier Freeway. 


Interchange No. 18, 12.0 miles west 
of Highway 4. 


Township Road to Lawrence Station - 
Underpass - 10.2 miles west of High- 
way 4. 


Bostwick Road Underpass - 2.0 miles 
east of Highway 4, including service 
road, 


LONDON DISTRICT 


Length 
Miles 


CONSTRUCTION PROJECTS LONDON DISTRICT 


Project Highway Location Length 
Number Number seas Miles 


Structures and Approaches (continued) 


22-59-1 M-C Dingman Creek Road Underpass 

22-59-2 Freeway and Dingman Creek Road, crossing 
of tributary to Dingman Creek - 0. 9 
miles west of Wellington Road Under- 


pass, 
62-59 M-C County Road to Shedden, Interchange 0.9 
Freeway No. 18A - 7.7 miles west of Highway 
4. 
291-65 M-C Concession Road Underpass - 3. 1 0.4 


Freeway miles west of Highway 76. 


Resurfacing 
822-66 4 From 2.6 miles south of Highway 401, 3.5 
southerly. 
Miscellaneous 
151-63-1 4 Clearing, Grubbing, and Fencing - 3.4 
From 0.4 miles north of Highway 
7, northerly to Clandeboye, 
excluding Lucan Connecting Link. 
239-61-4 24 Clearing, Grubbing, and Fencing - 2.3 
From William Street in Simcoe, 
northerly. 
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CONSTRUCTION PROJECTS LONDON DISTRICT 


Project Highway Location Length 
Number Number Miles 
CONSTRUCTION AGREEMENTS (NOR MAL) 
Grading, Drainage, Granular Base, and Paving 
32-61 19 Port Burwell - Erieus, Union and 0.6 
Robinson Streets. 


73 Aylmer - John Street - from Harvey 0.95 
Street to Bradley Creek. 


80 Glencoe - Main Street - from south LG 
village limit to north village limit. 


Structures and Approaches 


66-259 81 Strathroy - Sydenham River Bridge - O22 
3.4 miles south of Highway 22. 
Including, Caradoc Street sewer out- 
let - 0.4 miles south of Highway 22. 
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Hwy. 4 Hanna Memorial Bridge Cont. 65-307 


Hwy. 86 West of Molesworth Cont. 66-500 
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CONSTRUCTION PROJECTS 


Project 
Number 


STRATFORD DISTRICT 


Highway Location Length 


Number 


Miles 


Grading, Drainage, Granular Base, Paving, and Structures 


9123-63-2 
364-64 
143-66 


9=60=2 
16-60-1 
16-60-2 


23. 


86 


From 15.6 miles north of Mitchell 6.6 
North Limits, northerly, including; 
Connecting link work in Listowel, 

entrance to Patrol Yard at Listowel, 

and Maitland River Bridge - 2.3 

miles south of Listowel. 


Wingham Bypass - including Maitland 2.0 
River Bridges - 0. 14 and 0. 33 miles 

west of Highway 4. Also, resurfacing 

in Wingham, from east to west limits. 


Grading, Drainage, Concrete Stabilized Base, Paving, and Structures 


1i='60 
20-60 


St. Mary's Bypass, including C.N.R. LOG 
Overhead - 3.0 miles west of Highway 
1,9, 


Grading, Drainage, Granular Base, and Paving 


66-183 


318-64-1 


4& 
83 


From 0.3 miles north of Exeter North irene, 
Limits, northerly 7.5 miles, excluding 

0.3 miles at the Ausable River. In- 

cluding, Intersection Improvement at 
Highway 84 at Hensall, and D.H.O. 

Patvols Yar deat) Exeter: 


Intersection Improvement at Highway 0.4 
4 & 83, in Exeter - including work 

in Exeter - from Highway 83 to 

Exeter North Limits, and from North 

Limits northerly 0.3 miles. 
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CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading, Drainage, Granular Base, and Paving (continued) 


66-223 7 
66-148 8 
65-303 23 


From 0.5 miles north of Stratford 
New South Limits, southerly. 


From Highway 97, at Galt South 
Limits, southerly, including Inter- 
section Improvement at Highway 97. 


From 1.0 mile south of Monkton, 
northerly to County Road No, 6, 
Newry. 


Structures and Approaches 


131-66 8 

108-66 23 
Paving 

26-60-2 9 

66-266 86 
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Silver Creek Bridge - 9.7 miles east 
of Highway 4. 


Maitland River (Boyle Drain) Bridge - 
2.5 miles north of Monkton. 


From Orangeville, westerly. 


From 5. 8 miles east of Elmira, 
easterly to Highway 7, including 
Channelization at Highways 7 and 86. 


STRATFORD DISTRICT 


Length 
Miles 


ae 


LOL2 


~~ eo eee 


CONSTRUCTION PROJECTS STRATFORD DISTRICT 


Project Highway Location 
Number Number 


Resurfacing 

125-62 if From Shakespeare East Limits, 
westerly to Stratford East 
Limits. 

801-66 7 From 6.5 miles south of Stratford, 
westerly 12.1 miles, excluding 0.4 
miles at Highway 19 and 2.9 miles 
in Town of St. Marys. 

Miscellaneous 
190-63-3 New Clearing - From New Hamburg 
“4 Diversion - easterly to County 
Road No. 6. 


MISCELLANDOUS CONSTRUCTION PROJECTS 


Granular Base and Paving 


9-60-3 4 Development of Wingham Patrol Yard. 


CONSTRUCTION AGREEMENTS (NOR MAL) 
Grading, Drainage, Granular Base, and Paving 
66-81 10 Shelburne - Main and Owen Sound 
Streets, Also Highway 89. 


8 Galt - Coronation Boulevard - From 
Grandview Avenue to west city limit. 


Length 
Miles 
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CONSTRUCTION PROJECTS STRATFORD DISTRICT 


Project Highway Location 
Number Number 


Granular Base and Paving 


6 Guelph - Gordon Street - from 
Nottingham Street to Wellington 
Street. 


ur 


Length 
Miles 


HAMILTON DISTRICT 


, f X NZ @ ; | 
Y / \ \ D RICHMOND HILL 
Ve \ va | 
va S Ll? \OSPR \ 
7 
\ 
Ss 
S 


(i) Unionville 

Z| =a (7 
L 

» St, Jacobs 


MARKHAM 
ANY . al 
| oS MON T_T 7 
S AN 5 ZA 
\ y IS\ TO|R/IONTO 
, was A, ij | | 
NEW) 


SBA | 
HAM we (7 WY 
> : 4) es > I 


‘i ws SAMS 
Cf REVERS / (ore ee MILTON 


QT hornhill 


sail 


al ita ite \ 
. rm » 


Op> 
le kson Reo 
) 
WY, 
WS 


Hill Alf S a8 aLeld 6 = 


mi Clappisons 
ey | _ cons. 


“ : 3 Freelton : Ae 
Ta SS \. |Shef- carlisle ale 
RW : S 


i 


ill 


rl 


e) re) 4 
Peters T WeANG 

(5) Cors ——Y Dundas Ss 
Se ‘ M\\ 


Je. i 
Copetown Bry 


Be 


? OX OK LENS . 
r / Se ; 
ll mM | CALEDONIA NYS ~ On \, J@S <i § = 
alll we as ST. CATHARINES 
N iN Lf TINS ae. Q gNO 5 { Z 
‘ EVs, y OFAN SS St. Davids 
XS 'e. 
SVILLE,/™ 
ae 


= WATE 


aie 


ll 


h 
=D) Queenston 
TT. 405 


ih 


y r ie\d 
Toy, fF Conte 
“© 


MM 


DUNNVILLE 
6 


# 
e oF onthe 
C =" ARk 
: or NEW vs 


Roadway Work =—_ 
Structure Work —@ 
SCALE 

Mi 10 8 6 4 2 0 


— 


19 


WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 3C Fort Erie Cont. 65-318 


Hwy. 403 West of Cainsville Cont. 65-202 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 


Number 


Grading, Drainage, Granular Base, Paving, and Structures 


66-155 


207-59 
341-64 


136-57-2 
184-60 
£93=6i151 
193664d-2 
194-61 
499-64 


206-63-2 
207-63 
208-63 
209-65=1 
209-63-2 
210-63 


99 


From County Road 18 to Campbell- 
ville, northerly to Aberfoyle, includ- 
ing C. P.R. Overhead - at Puslinch. 


From Dundas West Limits, westerly 
to Highway 52 - Copetown, including 
C.N.R. Overhead on Highway 52, 
just north of Highway 99. 


From 0.95 miles east of Hamilton 
Drive, westerly to Highway 2 west 
of Ancaster, including; Hamilton 
Drive Underpass, Highway 2 Inter- 
change, West to Southbound Ramp 
"A" under Highway 2. Also, High- 
way 2, from Highway 403, westerly 
to Duff's Corners, and development 
of Duff's Corners Patrol Yard. 


North and South Service Roads, from 
Lake Avenue in Hamilton, easterly to 
Glover Road, including structures at; 


Grays Side Road, Millens Road, Fruit- 


land Interchange,’ C: N. RR. ‘Overhead; 
and Glover Road. 


Grading, Drainage, Granular Base, and Paving 


336-65 


1862-66-11 


Intersect ion Improvement at North 
Shore Boulevard, Town of Burlington, 


From Washington Street in Paris, 
easterly, excluding Grand River 
Bridge. 


HAMILTON DISTRICT 


Length 
Miles 


ie 
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CONSTRUCTION PROJECTS 


Project 
Number 


204-59-2 


66-24 


66-261 


66-03 


35-62 


66-211 


287-59-2 


115-66 


Highway Location 


Number 


20 


405 


From 6.7 miles west of Fort Erie 
West Limits, westerly. 


Approaches to C.N.R. Subway - 0.4 
miles south of Highway 405 in Niagara 
Falls. 


From Winona Side Road, westerly to 
Hamilton East Limits. 


Allenburg Diversion, including from 
Niagara Falls West Limits, westerly 


0.9 miles. 


From Highway 53, northerly to 
Highway 2, Paris. 


Rainbow Bridge Traffic Circle and 
Interconnecting Roads, Niagara Falls. 


Stanley Avenue Interchange. 


Intersection Improvement, Q. E. W. 
Extension and Stanley Avenue, 


Grading, Drainage, Granular Base, and Structures 


166-66-1 
166-66-2 
157-66 


24 


406 


From Merritt Road, northerly to 0, 2 
miles south of Beaverdams Road, 
including Niagara - St. Catharines 
Electric Railway Overhead - 1.3 miles 
north of Highway 20. 


HA MILTON DISTRICT 


Length 
Miles 


CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading Drainage, and Structures 


66-200 403 


126-58-5 406 


296-60 & 
92-63 New 
93-63 
30-65- 
isto 


From Mohawk Road Interchange, 
westerly to 0.5 miles east of 
Hamilton Drive, including structures 
at; Mohawk Road Interchange, Golf 
Club Road Underpass, Fiddlers Green 
Road Underpass, and Southcote Road 
Underpass. 


From 0.2 miles south of Beaver Dams 


Road, northerly to St. Davids Road - 
St. Catharines South Limits - includ- 
ing interchange at St. Davids Road, 
and extension from Thorold Tunnel. 
Also, associated structures. 


Grading Drainage, and Granular Base 


Go-4172 403 


From JH. GD. tallway to inter= 
section of Mohawk Road. 


Granular Base and Paving 


66-120 24A 


267-60-3 403 


From Highway 53, southerly 8.4 
miles, to 1.0 mile south of Scotland. 


Bromine 1. Ll. sib. batlway tore 
west end of Mohawk Road Interchange. 


HAMILTON DISTRICT 


Length 
Miles 


3.4 


2.0 


ie 
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CONSTRUCTION PROJECTS HA MILTON DIS 


Project Highway Location 


Number Number 


Structures and Approaches 


66-283 32 


101-57 403 


66-122 Q. E. W. 


Structures 
182-66-2 2 

Resurfacing 
800-66 24A 
807-66 25 
848-66 58 


805-66 Q. E. W. 


827~65 Q. E. W. 
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Paris - Grand River Bridge. 


T. H.& B. Railway - 1.2 miles west 
of Main Street - Hamilton. 


Ontario Street Interchange - St. 
Catharines. 


Lake Erie and Northern Railway Sub- 
way - Town of Paris East Limits. 


From Paris North Limits, northerly 
to Galt West Limits. 


From the Macdonald-Cartier Freeway, 
northerly to Acton South Limits. 


From 0.6 miles north of Highway 20, 
Upper Road, northerly. 


From Highway 405 to Lundy's Lane, 
Niagara Falls, 4 - Lanes. 


From Vineland Interchange to St. Cath- 
arines (4 - Lanes) excluding 0.6 miles 
at Ontario Street Interchange. 


Burlington Bay Skyway Bridge Deck, 
including Deck Repairs. 


ERLE 


Length 
Miles 


CONSTRUCTION PROJECTS HAMILTON DISTRICT 


Project Highway Location Length 

Number Number Miles 
Miscellaneous 

204-59-3 3 Clearing, Grubbing, and Fencing - (le 


From 6.7 miles west of Fort Erie 
West Limits, westerly to Gasline. 


16-62-3 24 Clearing, Grubbing, and Fencing - 6.9 
From the north junction of Highway 
5, northerly. 


66-265 Q.E.W. Building Alterations at the Rainbow 
Bridge Plaza - Niagara Falls. 


191-66-2 Q.E.W. Parking Lot at Rainbow Bridge Plaza - 
Niagara Falls. 


61-64-3 Q.E.W. Chain Link Security Fence - From ee 
Lake Street to Ontario Street. 


60-66 403 Chain Link Security Fence - From 0. 6 3.3 
miles east of the T. H.& B. Railway, 
westerly to the west end of Mohawk Road 


Interchange. 

203-59-3 6 Clearing, Grubbing, and Fencing - From 5.1 
0.2 miles north of Clappisons Corners, 
northerly. 


CONSTRUCTION AGREEMENTS (NOR MAL) 


Grading, Drainage, Granular Base, and Paving 


24 Brantford - St. Paul Avenue - From Of5 
Eastborne Avenue to Terrace Hill Street. 
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CONSTRUCTION PROJECTS HAMILTON DISTRICT 


Project Highway Location Length 
Number Number Miles 


CONSTRUCTION AGREEMENTS (SPECIAL) 


Grading, Drainage, Granular Base, Paving and Structures 


66-58 58 From 0.5 miles west of Collier Road, Es 
easterly to Thorold Tunnel West Portal, 
Including Thorold Tunnel Extension - 
west approach - and Collier Street East 
and West Bound Lanes. Also, Pine 
Street and Queen Street Underpasses. 


65-311 K-W Kitchener-Waterloo Expressway. King re 
Exp! Street - from Doon Road to Blockline 
way Road, including; North and South Service 
Roads, Blockline Interchange, King 
Street Overpass, First Avenue Over- 
pass, and East Avenue Overpass. 


618-64-1 K-W Kitchener - From King Street to V4 
631-64 Ep? Frederick Street, including structures 
633-64 way at Ottawa Street North, and Krug 

Street. 


618-64-2 K-W Kitchener - From Homer Watson Boule- 1.5 


624-64 Exp! vard to King Street, including struct- 
625-64 way ures at; Courtland Avenue, C.N.R. 
626-64 Overhead, Ottawa Street South, Homer 
627-64 Watson Boulevard, and Schneider 
645-64 Creek, 


Grading, Drainage, Granular Base, and Paving 


12-65-2 58 St. Catharines - New Highway 58 - From 3, 3 
Highway 20, northerly to the junction of 
Davis Road and east tunnel approach, 
including from the east tunnel approach, 
easterly to Thorold Stone Road. 
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CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Structures and Approaches 


65-166 58 


638-64 K-W 
Exp" 
way 


Structures 


636-64 K-W 
Exp! 
way 


Thorold Tunnel under Welland 
Canal, including east approach 
from the East Portal, easterly 
to Davis Drive. 


Kitchener - Guelph Street Over- 
pass. 


Kitchener - C.N.R. Subway, 
north of Victoria Street. 


HAMILTON DISTRICT 


Length 
Miles 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 12 C.P.R. O'Head, south of Hwy. 400 Cont. 65-120 


Hwy. 91 West of Stayner Cont. 65-167 


CONSTRUCTION PROJECTS OWEN SOUND DISTRICT 


Project Highway Location 
Number Number 


Grading, Drainage, Granular Base, Paving, and Structures 


115-60-2 26 From the junction of Highway 400, 
688-64 & 27 westerly to Midhurst Corners, includ- 
- ing Willow Creek Bridge - 0.3 miles 
north of junction Highways 26 and 27. 


66-274 27 Relocation at Highway 9, Schomberg, 
northerly, including Schomberg 
River bridge. -0, 2:miules north of 
west junction Highway 9. 


Grading, Drainage, Granular Base, and Paving 


66-103 4 From Highway 6 in Durham, easterly. 


66-199 6 Intersection Improvement at County 
Road 10 at Rockford. 


66-228 26 Culvert Replacement and Intersection 
Improvement at Brocks Beach, 4.0 
miles north of Stayner. 


66-203 od From Highway 26, Stayner, westerly 
to Highway 24 Duntroon. 

204-64 400 Highway 90 Interchange in the City of 
Barrie. 


Grading, Drainage, and Granular Base 


1-62 6 From Division Street in Wiarton, 
northerly. 


Length 
Miles 


4,4 


29 


30 


CONSTRUCTION PROJECTS 


Project Highway Location 
Number Number 


Structures and Approaches 


99-64 10 
66-150 26 
66-149 400 
Resurfacing 
66-509 400 
808-66 400 
Miscellaneous 
124-62-1 4 
134-63-1 6 


OWEN SOUND DISTRICT 


Length 
Miles 
Rocky Saugeen River Bridge - 0.7 0.9 
miles north of Markdale. 
Beaver River Bridge - Thornbury. eal 
St. Vincent Street Underpass - at 0.4 
Barrie. 
From the north junction of Highway 16.5 


27, northerly 4.3 miles, excluding 
previously resurfaced section. Also, 
from 0, 3 miles south of Highway 89, 
northerly to Highway 90, N. B. L. 
only, and from Highway 90, southerly 


to Highway 27, Essa Road, S.B.L. only. 


From Highway 93, northerly to High- 
way 12. 


Clearing, Grubbing and Fencing - From 
0.7 miles west of Hanover to Walkerton 
East Limits, 


Clearing, Grubbing and Fencing - From 
6.0 miles north of Wiarton, northerly 
o,0 miles. 


veo 


CONSTRUCTION PROJECTS 


Project Highway Location 
Number Number 


CONSTRUCTION AGREEMENTS (NOR MAL) 


Grading, Drainage, Granular Base, and Paving 


12 |. Midland - Intersection Improvements 
at King and Yonge Streets. 


89 Alliston - Victoria Street - from 
Centre Street to Boyne Street. 


Grading, Granular Base, and Paving 


4 Hanover - Tenth Street - from Sixth 
Avenue to Seventeenth Avenue. 


0. 


OWEN SOUND DISTRICT 


Length 
Miles 


we 


31 


ire ra 1) eh esos | $9 an me pilates Ps ny 
if - Pout AGA ¥ 


AY ‘ 


; shake 4 ‘png ne wil e) (oy beds dja a) 
De Phy ‘4 atte t ml 1 ; oe eee oe i "* aya wi a) 4% ur ts ; : 
ce) r i al at pie Ta eS | 
ene} a TUK SEH tea! ute e heal! othe hit ae j 


rte ¥ ie ' av yee 959 ah “i ay vie A wae vie by 


i ) ) : 
ae iin See NA RES. eae Pa bank's ere mney | ab b é 


A ; jattce eee reer Or pete! sare”) 


ve, i 5 ) ‘ 
M 
' i 
Nive Pita) SHaMm Niu aerlhetd 
4 
: 
7 \ hy i ‘ i 4 i y i ¥ ri le ' A oe 0 A 4 4 
a a ths rho eee ep array ar a, ed VI 4 t 
hl. pater RS: BERR it COC RPED TG Bs 
i Gf 
i ' 
) 
f 
vy 
an 
1s 
‘ 7 
, 
' 
. . 
f : ¥ 4 
e i? i 
5 y ' ' : i? OG ; ’ 
; i i uj 
; ea. vin i oi 7 Fie ¥ 
mi a: rent G Urn ‘a . Wao ae $1) ; A 
: a MM llth 4 vA 7 Th OMe) x vert —y 
Pi cr arnenhs ee iu a eae | 
a 7 ee ue 7) ® i , Z wea ve » ' ne i Ve ' i y’ 
, Ly alae P a ee yon ¥ a 
: : pp Ai iq i? reas ye ra ork YY, r 7 
i) oe Lay pe ye ie nt ea om ie? ae | 
a 1 ' Des } _ i oe r 


TORONTO DISTRICT 


/\\ 


Vf, . 
cOUINGWoOORS 
ottawa 
fh 4 O/ Waverley 
oy O ~ TAYNER (2?) 
y Le 
Dundal zs 
Bi alk AG vee) 3 _- Bes 
—_ ly’ RS 
/ OCorbetton cz) i _ 
/ _ 
5 ; A 
/ (@ cr ings snowy SQ_BA RRIE) O 1S 
; i, af, Crown Hill 
i eer Piet / AP ne ep im wick 7 
if 
/ rd 
/ : (9) Rosemont Se lliston Thornton 9 Stroud ) ae ” MM 7 Poke 
ze &Camilla 
3S / Cookstown YO-S4 yr 


Sutton 76 


=e ie 


aa Landing 


Lime— 
house 


oo 
OD WAS 


aw 


Manchest 
Peels a 
le) 


Myr} e 


/ << 


“River 


ae 
Sa : 


A, Pviwns 


y, ony, 
[ BURLINGTON 


orn 


HAMILTON 


Roadway Work == 
Structure Work = 


SCALE 


Mi, 10 8 6 (452. 0 ) 10 
Ce 


32 


33 


WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 2 Rouge River Bridge Cont, 65-257 


Hwy. 400 South of Hwy. 401 Cont. 65-239 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 


Number 


Grading, Drainage, Granular Base, Paving and Structures 


65-331 


Ti-O6-41 
TlA-6682 
170-65 
Lit 6o 
172-695 


66-293 


80-61-2 
83-61 


128-61-2 
153-63 


275-64-4 
277-64 
278-64-1 
33-65 
39-65-1 
174-65-2 
174-65-3 
32-66 


10 


10 


10 


From Whitby East Limits, easterly 
to Oshawa West Limits, including 
work in Whitby and C. P.R. Subway 
0.8 miles east of Highway 12. 


From Highway 27, Schomberg, 
easterly to Highway 400, including; 
Highway 400 Interchange, Holland 
Marsh Patrol Yard, and Associated 
Structures. 


From the Macdonald-Cartier Free- 
way, northerly, including Highway 
401, Interchange No, 42, 


From 0.9 miles north of the Mac- 
donald-Cartier Freeway, northerly 
including Etobicoke Creek South 
Branch - 4,1 miles north of the 
Macdonald-Cartier Freeway. 


From Victoria, northerly, includ- 
ing widening of Little Credit River 


Bridge - 3.5:miles north of Victoria. 


Q.E.W. From West of Etobicoke 
Creek to east of Underpass at pro- 
posed Evans Avenue. Highway 27, 
From northomiGy Panis southerly 
to Queensway, including Evans 
Avenue Retaining Walls, and 
Associated Structures. 


TORONTO DISTRICT 


Length 
Miles 
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CONSTRUCTION PROJECTS 


Project 
Number 


Highway 
Number 


Location 


TORONTO DISTRICT 


Length 
Miles 


Grading, Drainage, Granular Base, Paving and Structures (continued) 


47-65-1 

47-65-3 

45-65-1 
320-64 
276-64 


66-232 


65-59 


65-56 


69-151 


65-205 


35 


Q. E. W. 


122 


M-C 
Freeway 


M-C 
Freeway 


M-C 
Freeway 


M-C 
Freeway 


From east of Highway 27, easterly, 

to Royal York Road, including North 
and South Service Roads. Also, work 
on Evans Avenue - from just west of 
Kipling Avenue to just east of Islington 
Avenue, including structures at; 
Kipling Avenue, Islington Avenue, and 
C. P.R. Overhead. 


From Highway 2, northerly to Q, E. W. 
including Sheridan Creek Bridge - 
0.15 miles north of Highway 2, also, 
Sheridan Creek Bridge - 0.1 miles 
east of Highway 122 on Highway 2. 


Toronto Bypass - west of Wendall 
Avenue to west of the Humber River, 
including; Weston Road Interchange, 
C, P.R. Overhead east of Weston 
Road, and Humber River Bridges. 


Toronto Bypass - east of the Don 
River to west of Victoria Park Inter- 
change, including Don Valley Park- 
way Interchange. 


Toronto Bypass - Yonge Street to 
Bayview Avenue, including associat- 
ed Structures, 


Toronto Bypass - from the east end 
of Bayview Interchange to east of the 
Don River, including Leslie Street 
and C. N.R. Overpasses, 


2 


2.5 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway 
Number 


Location 


TORONTO DISTRICT 


Length 
Miles 


Grading, Drainage, Granular Base, Paving, and Structures (continued) 


' 65-263 


66-42 


66-296 


M-C 
Freeway 


M-C 
Freeway 


M-C 
Freeway 


Toronto Bypass - from 0.3 miles 
west of Humber River to Kipling 
Avenue, including; Islington Avenue 
Interchange, C. N.R. Overhead, 
Belfield Connection, and other 
associated structures, 


Toronto Bypass - from Victoria 
Park Interchange to east end of 
Warden Avenue, including 
Victoria Park and Warden Avenue 
Interchange. 


From Belfield Road, westerly to 
the west end of Dixon Road Inter- 
change, including associated 
structures. 


Grading, Drainage, Granular Base, and Paving 


66-14 


161-69 


66-202 


257-63-2 


10 


I 


From Metro Toronto East Limit 
easterly to the west end of Dunbarton 
Diversion. 


Intersection Improvement at Dixie 
Road. 


From Burnhamthorpe Road, north- 
erly to Highway 401. 


From Richmond Hill North Limits, 
northerly to 0.5 miles south of 
Aurora. 


1a) 
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CONSTRUCTION PROJECTS TORONTO DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, and Paving (continued) 


66-181 24 Intersection Improvements at; Albion 
Road, and Rexdale Boulevard. 


51-66 48 Intersection Reconstruction at Steeles 
Avenue, 
66-187 M-C Intersection Improvements at; Liver- 


Freeway pool Road, Brock Street, Lansing 
Cut-Off, Sheppard Avenue, Church 
Street, Thickson Road, Park Street, 
and Ritson Road. 


85-59-8 M-C Intersection Improvement at the west- 0.3 
Freeway bound ramp and Keele Street. 


Structures and Approaches 


65-257 2 Rouge River Bridge - 0. 8 miles east 0.6 
of Metro Toronto East Limit. 

568-56 7 Little Rouge River Bridge - 3.0 miles 0.4 
east of Highway 48, Markham, 

5970-56 3 Duffins Creek Bridge at Green River. 0.5 

260-63 48 Pefferlaw Brook Bridge - 7.2 miles 0.4 


east of Sutton. 


699-64 400 Finch Avenue Interchange Overpass. 


37 


CONSTRUCTION PROJECTS TORONTO DISTRICT 


Project Highway 
Number Number 


Structures 


66-288 Q. E. W. 


Paving 
66-147 48 
Resurfacing 
824-66 10 
821-66 27 


862-66-1 M-C 


Freeway 
Miscellaneous 
567-56-3 fi 
351-64-4 if 


Location Length 
Miles 


Bridge No. 21, Etobicoke Creek 
Widening - 0.7 miles west of 
Highway 27. 


From 1.0 mile south of Port Bolster, Ae GRE 
easterly to Beaverton Bypass. Also, 
Resurfacing of old Highway 48, 1.0 

mile south of Port Bolster, northerly 

to 1.0 mile south of Beaverton. 


From Orangeville, southerly. 9. 0 


From 0.6 miles south of Dixon Road v ARMS) 
Interchange, northerly to 0.5 miles 
south of Rexdale Boulevard (4 - Lanes). 


From Etobicoke Creek, westerly to 5. 3 
Highway 10 - Eastbound lanes only. 


Clearing, Grubbing and Fencing - From 3, 8 
1.3 miles east of Don Mills Road, east- 
erly to Highway 48. 


Clearing, Grubbing, and Fencing - From 3.4 


Brampton East Limits, easterly to 
Malton Road at Woodhill. 
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CONSTRUCTION PROJECTS TORONTO DISTRICT 


Project Highway Location Length 
Number Number Miles 


Miscellaneous (continued) 


66-194 9 Clearing - From Highway 27, Schom- el 
berg, easterly to the east end of High- 
way 400, including Muskeg Excavation 
for new canal. 


66-31 10 Clearing, Grubbing, and Fencing - De 
From Victoria, northerly. 


257-63-1 Ld Clearing, Grubbing, and Fencing - 6.5 
From Richmond Hill North Limits, 
northerly to 0,5 miles south of 
Aurora. 


178-65-1 1b Clearing, Grubbing, and Fencing - 4.6 
From Aurora North Limits, northerly 
5.2 miles, excluding 0.6 miles, from 
County Road 31 northerly. 


75-65-1 48 Clearing, Grubbing, and Fencing - 6. 6 
From north junction of Highway 12, 
easterly to Highway 46. 


266-61-1 Bridge over Leslie Street, entrance to 
North York General Hospital - Metro 
Toronto Contract. 


66-235 Q.E.W. Deck Reinforcement - C. N.R. 
(Monument Bridge). 


66-237 Q. E. W. Concrete Box Type Sewer - from Mimico 
Creek westerly to Evans and Durland 


Avenues (South side of Q. E, W. ). 


44-66 Q. E.W. Sign Supports - from Royal York Road to 
Wickman Avenue. 
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CONSTRUCTION PROJECTS TORONTO DISTRICT 


Project Highway Location Length 
Number Number Miles 


Miscellaneous (continued) 


144-66-1 Q.E,W. Sign Supports - from Royal York 

144-66-2 Road to Royden Drive (East Mall) 
and from just west of Etobicoke 
Creek to just west of Highway 27. 


66-233 400 Box Culvert, 1.6 miles south of 
Highway 401 Interchange. 


66-72 M-C Sign Structures - from Wendell 
Freeway Avenue to Belfield Road, and from 
Highway 401 to Jane Street on 
Highway 400. 


66-43 M-C Sign Structures - from east of the 
Freeway Don River to west end of Victoria 
Park Interchange, including Metro 
Overhead signs on Don Valley 
Parkway, north and south of High- 
way 401. 


103-66 M-C Sign Supports - from Belfield Road 
Freeway to Wendell Avenue and from Yonge 
Street to Warden Avenue, excluding 
from the east end of Leslie Street 
Interchange to west end of Victoria 
Park Interchange (Core lanes only). 


MISCELLANEOUS CONSTRUCTION PROJECTS 


Grading, Drainage, Granular Base, and Paving 


342-65 M-C Rest Area - 1.8 miles west of High- 
Freeway way 12 - Interchange No. 67. 
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CONSTRUCTION PROJECTS TORN TOs DISTHhICG f 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, and Paving (continued) 


343-65 M-C Rest Area - 0. 8 miles east of County 
Freeway Road to Hornby - Interchange No, 40. 


Granular Base and Paving 


340-65 10 Development of Caledon Patrol Yard. 


CONSTRUCTION AGREEMENTS (NORMAL) 
Grading, Drainage, Granular Base, and Paving 
1 Aurora - Yonge Street - from south 2.0 
town limit to north town limit. 


47 Uxbridge - Brock Street - from 0.5 
Toronto Street to east town limit. 


PORT HOPE DISTRICT 


Roadway Work —_— 
Structure Work —@ 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 48 West of Highway 12 Cont. 65-41 


Dev. Road Murray Twp. Conc. 8 & 9 Near Trenton 


CONSTRUCTION PROJECTS 


ELCOJect 
Number 


Grading, Drainage, Granular Base, Paving, and Structures 


66-215 


Highway Location 


Number 


28 


From 0.2 miles south of Trent 
Canal at Burleigh Falls, northerly, 
including relocation of Highway 36. 
Also, structures at Trent Canal 
and Perrys Creek. 


Grading, Drainage, Granular Base, and Paving 


96-59-1 


903-66 


66-186 


66-284 


130-66 


395-65 


7 


28 


28 


28 


33 


From 0.7 miles west of Peter- 
borough East Limits, easterly. 


Intersection Improvement at 
Highway 7B and County Road 
No. 26, Fowlers Corners. 


From South Monaghan, northerly, 
including Intersection Improvement 
at County Roads 13 and 16, 


From 0.4 miles south of Trent 
Canal Bridge, in Young's Point, 
northerly, including associated 
intersection work, 


Intersection Improvements at 
County, Road.Now.0.-.0..8 miles 
west of Lakefield. County award. 


Intersection Improvement at High- 
way 33 and Development Road 725, 
also Highway 2 and Development 
Road 725. Township award. 


POR THORPE Dis TRIG Pr 


Length 
Miles 
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CONSTRUCTION PROJECTS PORT HOPE DISTRICT) 


Project Highway Location 
Number Number 


Grading, Drainage, Granular Base, and Paving (continued) 


76-66 35 Reconstruction, County Road No, 9, 
from Highway 35 & 115, easterly, 
at Kirby. County award. 


178-57-2 49 From 3.6 miles south of Roblin Mills, 
southerly to Picton North Limits. 

85-65 115 From County Road No. 10 to Millbrook 
Intersection. 


Grading, Drainage, and Granular Base 


218-58 7A From Bethany, easterly to Highway 
115, excluding 0. 3 mile section in 
Cavan. 

66-240 507 From Highway 28, northerly, includ- 


ing Channelization at the Intersection 
of Highway 28. 


Granular Base and Paving 


66-169 49 From Roblin Mills, northerly to 
Quinte Skyway Bridge. 


Structures and Approaches 


66-151 2 CN, aneC,. sit, "Overheads sc. 0 
miles east of Highway 45. 


45 


Length 
Miles 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 
Number 


Structures and Approaches (continued) 


‘66-60 


87-65 


Paving 


66-170 


6-65-1 


Resurfacing 


809-66 


830-65 


547-64-1 


66-507 


28 
& 
115 


30 


46 


307 


30 


49 


115 


M-C 


Highway 28 Overpass - south of 
Peterborough. Also, Nelson Creek 
Bridge - 0.3 miles north of High- 
way 115, and paving of the D. H.O. 
Patrol Yard at Peterborough. 


Trent River and Trent Canal Bridge 
At Witage OL Lrent tive, 


From Secondary Highway 505, east- 
erly to Highway 35, including re- 
surfacing of old Highway 46, 
bypassed section, from Secondary 
Highway 505 easterly to Highway 35. 


From Highway 28, northerly. 


From Highway 7, southerly 15.0 
miles, excluding 1.0 mile in Trent 
River and 1,6 miles in Town of 
Campbellford. 


From Roblin Mills, northerly to 
County Road No, 15. County award, 


From Highway 28, westerly. 


From 2.8 miles east of Wilson 


Freeway Street in Oshawa, easterly. 


PORT HOPE DISTRICT 


Length 
Miles 


1,4 


PZ 


T6;.0 
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CONSTRUCTION PROJECTS POR HOPE, DISTRICT 


Project Highway Location Length 
Number Number Miles 


Resurfacing (continued) 


508-63 M-C From Wilson Street Underpass in yea 8) 
Freeway Oshawa, easterly. 


Miscellaneous 


66-216 qs Clearing, Grubbing, and Fencing - Gap 
from Peterborough Bypass, east- 
erly 7.0 miles and westerly 0.5 
miles, 


CONSTRUCTION AGREEMENTS (NORMAL) 


Grading, Drainage, Granular Base, Paving, and Structures 


13-64 2 Bowmanville - From East Limits, 0.4 
14-64-1 westerly, including Soper Creek 
14-64-2 Bridge, East and West Branches, 


0.1 and 0. 3 miles west of Bowman- 
ville East Limits. 


2 Cobourg - William Street, from 0.6 
University Street to Cobourg Brook 
Bridge. 


Grading, Drainage, Granular Base, and Paving 


46 Woodville - King Street 


178-57-2 49 Picton - Main Street - From north Oa i 
limits of Town, southerly. 
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CONSTRUCTION PROJECTS PORT HOPE DISTRICT 


Project Highway Location 
Number Number 


Structures and Approaches 


245-62-1 33 Trenton - C. N.R. Subway. 
245-62-2 
63-57 45 Hastings - Bridge Street - Trent 


196-57 River, and Headrace Bridges. 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, and Granular Base 


503 From 9.6 miles north of Kirkfield, 
northerly. 
Mulch 
505 From Highway 48, northerly. 


Length 
Miles 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 7 Madoc Bypass Cont, 65-114 


M-C Freeway Interchange to Ivy Lea Bridge Cont. 65-250 


CONSTRUCTION PROJECTS KINGSTON DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, Paving, and Structures 


182-63-1 2 From 0.1 miles east of Highway 38, 2.9 
182-63-2 easterly 2,0 miles, including C. N.R. 
72-66 Overhead. Also, proposed inter- 


section at new County Road 12 - 1.7 
miles west of Highway 38. 


Granular Base, Paving, and Structures 


66-113 M-C From 1. 25 miles west of Highway 2, Ea 
Freeway Gananoque, easterly to 9.45 miles 
east of Highway 2, including Under- 
pass at Township Road to Wilstead. 
Also, Highway 137, new road to the 
Ivy Lea Bridge - 0.8 miles, 


92-62 M-C From 9.45 miles east of Highway 2, 6. 3 
175-61 Freeway Gananoque, easterly, including 
Underpass at Township Road to La 
Rue Mills. 


Grading, Drainage, Granular Base, and Paving 


66-167 7 Madoc Bypass, including intersections, Ged 
L.C. A. Wand Resurtacing of Ora righway 7, by- 
& 62 passed section. Also, Highway 62, 
Village of Madoc and Intersection 
Improvement in Bannockburn - Cooper 


Road, 


66-273 37 From Moira River - 1.3 miles south 6.95 
of Plainfield, northerly to 0.7 miles 
south of Roslin, including work in 
Pliaintield, 


ol 


CONSTRUCTION PROJECTS KINGSTON DISTRICT 


52 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, and Structures 


66-136 M-C From 15.8 miles east of Highway 2, 58. 
Freeway Gananoque, easterly, including 
associated structures, 


Grading, Drainage, and Granular Base 
323-64 38 From Sharbot Lake South Limits, Tie 
southerly to Tichborne North Limits. 


109-62 42 From Athens West Limits, westerly. 5. 8 


Granular Base and Paving 


93-62 M-C From 15. 8 miles east of Highway 2, Bail 
48-63 Freeway Gananoque, easterly. Also, Service 
49-63 Centres E-7 and E-8, 1.0 and 2.0 


miles east of Mallorytown. 


Structures and Approaches 


163-65 2 Marysville Creek Bridge - 1. 9 miles 0.95 
west of Marysville. 

66-93 49 Quinte Skyway Bridge Deck. Rec 

66-25 M-C Joyceville Sideroad, Interchange No, 0,5 


Freeway 105, 5.5 miles east of Highway 15. 


66-205 M-C Sharpes Lane Underpass - 2.7 miles 0.4 
Freeway east of Highway 29. 


CONSTRUCTION PROJECTS KINGSTON DISTRICT 


Project Highway Location 
Number Number 
Structures and Approaches (continued) 
26-59-1 M-C Underpass - 4, 8 miles east of 
Freeway Highway 37. 
133-59 M-C _—Underpass - Township Road to 
Freeway Lyn, 1.7 miles east of Highway 2. 
Resurfacing 
511-65 2 From Marysville, westerly. 
806-65 33 From 1,3 miles east of Bath West 
Limits, westerly. 
546-64 38 From Highway 2, northerly to 
Highway 401. 
Miscellaneous 
955-64-1 7 Clearing and Fencing - From 
T.C.H. Marmora easterly to Madoc Bypass. 
11-62-1 14 Clearing andiFencing’ - From Fox- 
borough Diversion, northerly to 
Stirling South East Limits. 
253-66-1 16 Clearing - Spencerville Diversion. 
Shale Paka | 38 Clearing.and.Fencing.-.FromTich- 
borne South Limits, southerly. 
26-59-2 M-C Deck Repairs - Moira River Structure, 


Freeway 0.4 miles west of Highway 37. 


Length 
Miles 
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CONSTRUCTION PROJECTS KINGSTON DISTRICT 


Project Highway Location 
Number Number 


CONSTRUCTION AGREEMENTS (NOR MAL) 


Grading, Drainage, Granular Base, and Paving 


a Madoc - From Highway 62, west- 
erly to the west town limits. 
33 Frankford - Trent Street - from Mill 
Street to Picton Street. 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, and Granular Base 


509 1.5 miles south of Snow Road Station. 


54 


Length 
Miles 


OTTAWA DISTRICT 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 17 Southeast of Hwy. 29 Cont. 65-191 


Hwy. 60 East of Douglas Cont. 65-225 


CONSTRUCTION PROJECTS 


Project Highway 
Number Number 


Location 


Grading, Drainage, Granular Base, Paving and Structures 


905-64 fi 
908-64 PACH: 
293-66-1 


293-66-2 

293-66-3 

65-168 7& 
15 

pas Oral oF 

66-302 16 

244-65 17 

226-65 


39-66-1 138 
39-66-2 
39-66-3 


65-304 M-C 
Freeway 


From 0.7 miles west of Ottawa West 
Limits, westerly, including C.N.R. 
Subway - 1.4 miles west of Ottawa 
West Limits. Also, relocation of 
County Road 13 and Cedarview 
Road, 


From 1.4 miles west of Ottawa West 
Limits, westerly, including C. P.R. 
Subway - 3.2 miles west of Ottawa 
West Limits. 


From 1.0 mile south of North Gower, 
northerly to south end of Manotick 
Bypass, including Stevens Creek 
Bridge and Taylor Municipal Drain 
in North Gower. 


From Ottawa West Limits, westerly, 
including Richardson Creek Bridge - 
0.5 miles west of Ottawa West Limits. 


Cornwall to Ottawa - County Road 16 - 
From St. Andrews North Limits, 
northerly, including North Raisin 
River Bridges, North and South 
Branches, 


From County Road to Iroquois, east- 
erly to County Road to Aultsville (2 
north lanes) including Service Centres 
E-9 and E-10. Also, structure at 
Chrysler Memorial Park, Interchange 
No, 120. 


Length 
Miles 


EGY 


OTTAWA DISTRICT 


oT 


CONSTRUCTION PROJECTS OTTAWA DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, and Paving 


128-66-1 2& Highway 2; Improvement at Long 

128-66-2 M-C Sault, including Intersection Improve- 

128-66-3 Freeway ment at County Road 15 - 2.0 miles 
east of Long Sault. Highway 401, 
development of Long Sault Patrol 


Yard, 
81-65 Old From Ashton to Stittsville. 1233 
15 County award. 


Grading, Drainage, Granular Base, and Structures 


233-66-1 Cty. Moodie Drive - From Highway 7 & Lg 
234-66-1 15 to Highway 17, excluding 1.0 
234-66-2 mile at proposed Ottawa Queensway 


Interchange. Also, C.P.R. Over- 
head and C. N.R. Subway, north of 
Highway 7. 


Grading, Drainage, and Structures 


429-64 NEW Ottawa Queensway Extension - From ope 
423-64 Highway 15, at Ottawa, to County 

430-64 Road 9, including associated 

108-65 structures. 


Grading, Drainage, Concrete Stabilized Base, and Paving 


28-62 43 From Highway 31, westerly. oe 
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CONSTRUCTION PROJECTS 


Project 
Number 


Highway 
Number 


OTTAWA DISTRICT 


Location Length 
Miles 


Grading, Drainage, and Granular Base 


102-9274 


M-C 


Nine Mile Road Underpass Inter- 0.5 


Freeway change Approaches. 3.5 miles 


east of County Road to Avonmore. 


Structures and Approaches 


66-298 


66-193 


66-238 


66-2795 


HOY =—99-2 


ve 
CA. 
& 

. Q. 


O 


Li 
aMsele 


31 
31 


M-C 
Freeway 


Richmond Road Structure and 0.9 
associated work on Highway 7. 

Also, slope paving repairs at 

Pinecrest Road, Woodroffe 

Avenue, and Maitland Avenue 

Bridges on the Ottawa Queensway. 


Blair Road Interchange, east of Ona 
Ottawa East Limits, including 

reconstruction of Blair Road, 

from Ogilvie Road to Russell 

Road, and from Skead Road 

easterly. 


Concrete Culvert at Rueben Mattice 
Drain - 0.9 miles north of the 
Macdonald-Cartier Freeway. 


Hess Creek Bridges, north and L36 
south branches, north of Williams- 
burg North Limits. 


Fraser Road Underpass, including 0.3 
granular base and paving of 

approaches - 2.8 miles west of 

junction Highways 2 and 34. 


og 
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CONSTRUCTION PROJECTS OTTAWA DISTRICT 


Project Highway Location Length 

Number Number Miles 
Paving 

66-171 20 From Carleton Place, northerly to 6. 0 


Almonte, including grade revision at 
0.1 miles south of Highway 44, at 


Almonte. 
66-166 60 From Highway 17, westerly 7.8 miles, 15.8 
& including Hot Mix Patching in the 
17 Village of Cobden, and between Douglas 


and Eganville. 
Resurfacing 
925-65 i! From Perth, northerly 7.7 miles, and a 
T. C,it” the Innisville Bypass. 
66-231 17 From 2.5 miles west of Ottawa West 6, 4 
Limits, westerly to County Road 20, 
CONSTRUCTION AGREEMENTS (NOR MAL) 
Grading, Drainage, Granular Base, and Paving 
15 Smith Falls - Lombard Street - From 0.4 
Lavina Street to C.N.R. Tracks. 
44 Almonte - Main Street and Ottawa 


Street - from C,P.R. Tracks to 
Patterson Street. 


CONSTRUCTION PROJECTS OTTAWA DISTRICT 


Project Highway Location 
Number Number 


tructures and Approaches 
48-65 7023 Rockland - Lafontaine Creek Bridge 
Resurfacing 


15 Smith Falls - Lombard Street - from 
Brockville Street to Abbott Street. 


17 Pembroke - Lake Street - from Henry 
Street to Victoria Street. 


CONSTRUCTION AGREEMENTS (SPECIAL) 


Grading, Drainage, Granular Base, Paving, and Structures 


357-65 65:3 Portage Du Fort Bridge. 
358-65 Ctyz Award by others. 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 41 North of Griffith Cont. 66-63 


Hwy. 515 West of Palmer Rapids Maintenance 


63 


CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading, Drainage, Granular Base, and Structures 


335-61-2 41 
165-66 

334-61 60 
185-65 

102-63 62 & 
307-65 620 
251-66-1 


39-63-1 127 
66-64 


29-63 5900 
34-63 


253-62-1 515 


From 1.8 miles north of Cloyne, 
northerly, including Department 
of Lands and Forests Overpass - 
5. 9 miles north of Cloyne. 


From 8,7 miles east of Algonquin 
Park Station Road, easterly, in- 
cluding Rock Creek Bridge - 12.5 
miles east of Algonquin Park Station 
Road, 


From 0.2 miles south of Secondary 
Highway 620, northerly, including 
Egan Creek Bridge - 6.1 miles 
north of Highway 620. Also, work 
on Highway 620, from Highway 62, 
westerly 0.3 miles. 


From Highway 62, northerly, includ- 
ing Papineau Creek South Bridge - 
0.5 miles north of Highway 62. 


From 6.0 miles east of Bancroft, 
easterly, including Dungannon 
Bridge - York River - 6.2 miles 
east of Bancroft. 


From 5.6 miles south of Highway 62, 
Southerly, including Madawaska 
River Bridge at Jewellville. 


Grading, Drainage, Granular Base, and Paving 


512-64-1 28 


From 9.1 miles north of Secondary 
Highway 504, northerly. 


BANCROFT DISTRICT 


Length 
Miles 


64 


CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading, Drainage, and Granular Base 


66-282 41 
224-60-2 41 
66-173 62 

15-64-2 62 


From Northbrook North Limits, 
northerly to 1.8 miles north of 
Cloyne. 


From Denbigh, northerly, includ- 
ing Secondary Highway 500 and 
existing Highway 41. 


From Combermere, westerly to 
Purdy. 


From Purdy westerly to Maple 
Leaf 8,6 miles, excluding from 
4,7 miles west of Purdy, west- 
erly 2. 3 miles. 


Structures and Approaches 


66-214 521 

66-267 521 
Paving 

66-163 60 

24-61-2 62 


65 


Sherwood River Bridge - 6.0 miles 
south of north junction Highway 62, 


Bonnechere River Bridge - 3.6 miles 
south of Highway 62. 


From Relocated Highway 127, west- 
erly, including work in Whitney and 
vicinity of Algonquin Park Gates. 


From 8.5 miles north of Bannock- 
burn, northerly. é 


BANCROFT DISTRICT 


Length 
Miles 


CONSTRUCTION PROJECTS 


Project Highway 
Number Number 


Miscellaneous 
 386-60-3 36 
224-60-1 41 
335-61-1 41 

15-64-1 62 


Location 


Clearing - From Secondary High- 
way 907, southerly to Buckhorn. 
Day Labour. 


Clearing - From Denbigh north- 
erly, Including Intersection of 
Secondary Highway 500 and High- 
way 41. 3 


Clearing - From 1.8 miles north 
of Cloyne northerly. 


Clearing - From Purdy, westerly 
to Maple Leaf 8.6 miles, exclud- 
ing from 4,7 miles west of Purdy 
westerly 2.3 miles. 


MISCELLANEOUS CONSTRUCTION PROJECTS 


Grading, Drainage, and Granular Base 


288-66-1 60 

39-63-83 62 
Paving 

512-64-2 28 


Whitney Patrol Yard. 


Development of Maynooth Patrol 
Yard, 


District Yard and Sand Pad at 
Patrol Yard in Bancroft. 


BANCROFT DISTRICT 


Length 
Miles 


66 


CONSTRUCTION PROJECTS BANCROFT DISTRICT 


Project Highway Location Length 
Number Number Miles 


CONSTRUCTION AGREEMENTS (NORMAL) 


Grading, Drainage, Granular Base, and Paving 


62 Village of Bancroft - Hastings Street 
and Station Street. 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, Granular Base, and Mulch. 


507 From 0,65 miles south of Highway 0.5 
503, southerly. 


Grading, Drainage, and Granular Base 


506 From 3.0 miles west of Plevna, 0.5 
westerly. 

506 From 3.5 miles west of Plevna, O25 
westerly. 

ke From Quadeville, westerly. ae 

519 From 2.7 miles east of Highway 0.5 


121, easterly. 


Crushed Gravel 


507 From Highway 503, southerly. 2.2 


CONSTRUCTION PROJECTS 


Project 
Number 


Mulch 


Highway Location 


Number 


506 


915 


019 


620 


From 2.3 miles west of Plevna, 
westerly. 


From Quadeville,westerly. 
From 2.0 miles east of Highway 
121, easterly. 


Vicinity of Chandos Lake, 


BANCROFT DISTRICT 


Length 
Miles 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 11 North of Severn River Bridge Cont. 66-06 


Hwy. 118 West of Milford Bay Cont. 66-18 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 


Number 


Grading, Drainage, Granular Base, Paving and Structures 


66-126 


66-260 


69 


124 


Moon River Bridge Approaches, from 
1.3 miles south of Bala North Limits, 
southerly, including Moon River Bridge, 


From 3,2 miles west of the east junc- 
tion of Highway 520, westerly, includ- 
ing Magnetawan and Shadow River 
Crossings. 


Grading, Drainage, Granular Base, and Structures 


I-09 c 
177-64 


66-18 


35 


118 


From 7.8 miles south of Highway 118 
at Dorset, southerly, including Ox 
Lake Narrows Bridge - 11.0 miles 
south of Highway 118. 


From Milford Bay Bypass, westerly 
to. 1.2 miles west of Port Carling 
East Limits, including Brandy Lake 
Structure, 


Grading, Drainage, Granular Base, and Paving 


66-201 


66-220 


ae 


118 


From Kahshe Lake Road, northerly 
to south end of proposed Gravenhurst 
Bypass. 


Intersection Improvement at Second- 
ary Highway 632, also, work in Port 
Carling, from the west limits, east- 
erly, 0..3 miles. 


HUNTSVILLE DISTRICT 


Length 
Miles 


0. 


iy 


9. 


4, 


5. 


@ 


CONSTRUCTION PROJECTS HUNTSVILLE DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, and Paving (continued) 


137-66 118 From the south junction of Highway 0.8 
11, westerly to Bracebridge East 
Limits, including Connecting Link 
work in Bracebridge - from Brace- 
bridge East Limits to the Muskoka 
River Bridge. 


Grading, Drainage, and Granular Base 


169-63-2 69 From 1.7 miles east of Gravenhurst 8.4 
West Limits, northwesterly. 
601-64-1 118 From Secondary Highway 527, in 4,9 
Baysville, westerly. 
98-64-1 516 From Highway 11, westerly to the 6, 2 
98-64-2 & north junction of Secondary Highway 
532 932, including Highway 532, from 


0. 3 miles north of the north junction 
of Highway 516, southerly 0.7 miles. 


66-92 660 From 0.8 miles east of Highway 103, 4.0 
easterly. 
Structures and Approaches 
65-272 i Severn River Bridge, at Severn Bridge. Lod 


333-63 520 Distress River Bridge - 13.5 miles 1.4 
west of Highway 11. 


72 


CONSTRUE TION PROJECTS 


Project Highway 
Number Number 


Paving 
~ 58-63-1 118 
Resurfacing 
924-65 69 
.. CFE: 
Miscellaneous 
75-63-1 35 
652-64-1 35 
66-127 69 


Location 


From Milford Bay Bypass, west- 
erly, including work in Port 
Carling. 


From Highway 103, Footes Bay, to 
0.7 miles south of Secondary High- 
way 612, Gordon's Bay. 


Clearing - From 7. 8 miles south of 
Highway 118, Dorset, southerly. 


Clearing -'From 3.7 miles’ north of 
Norland, northerly. 


Clearing, Grubbing, and Fencing - 
From 1.7 miles east of Gravenhurst 
West Limits, northerly. 


MISCELLANEOUS CONTRUCTION PROJECTS 


Granular Base and Paving 


647-64 612 


Development of MacTier Patrol Yard. 


HUNTSVILLE DISTRICT 


Length 
Miles 
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CONSTRUCTION PROJECTS 


Project Highway 
Number Number 


Location Length 
Miles 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, Granular Base, and Structures 


518 


From 2, 9 miles east of Highway 69, 
easterly. 


Grading, Drainage, and Granular Base 


121 


124 


919 


Mulch 


124 


74 


From 2,0 miles east of Haliburton, 
easterly. 


From 1,0 mile east of McKellar-Ferg- 
uson Township Boundary, easterly. 


From 1, 3 miles south of the north junc- 
tion of Highways 519 and 121, southerly. 


From 0.75 miles east of Muskoka - 
Parry Sound Boundary, easterly. 


From 2.0 miles east of Haliburton, 
easterly. 


From 1,0 mile east of McKellar-Ferg- 
uson Township Boundary, easterly. 


From 1.8 miles west of Hagerman- 
Croft Township Boundary, westerly. 


From 1,3 miles south of the north 
junction of Highways 519 and 121, 
southerly. 


HUNTSVILLE DISTRICT 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 11 North of Timagami Cont. 66-91 


Hwy. 17 West of Mattawa Cont. 65-23 
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CONSTRUCTION PROJECTS 


Eroject 
Number 


Highway Location 
Number 


Grading, Drainage, Granular Base, Paving, and Structures 


66-290 63 


From North Bay City Limits, east- 
erly, including O. N.R. Overhead, 
0.5 miles east of the City Limits. 
Also, Trout Mills Retaining Wall - 
1,0 mile east of North Bay City 
Limits, 


Grading, Drainage, Granular Base, and Paving 


66-02 17 
271-62 63 
66-219 123 


254-63-2 939 


From Laronde Creek, westerly to 
Sturgeon Falls East Limits, includ- 
ing Intersection Improvement at 
Cache Bay Road, 2.0 miles west of 
Sturgeon Falls. 


From 2.5 miles east of North Bay 
City Limits, easterly to Feronia. 


From Highway 11, easterly, includ- 
ing Intersection Improvement at 
Highway 123 and O'Brien Street. 


Work in Warren - From Highway 17, 
northerly. 


Grading, Drainage, Granular Base, and Structures 


415-64 17 
331-65 


From 9.4 miles east of Mattawa, 
easterly to Co . Ro Ovenheads in 
Deux Rivieres, including Aumond 
Creek Bridge, 9.8 miles west of 
C.P.R. Overhead at Deux Rivieres, 


10, 


NORTH BAY DISTRICT 


Length 
Miles 


via 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 
Number 


Grading, Drainage, and Granular Base 


66-50 


Z10-63 


66-280 


Paving 


143-63-1 
Resurfacing 
818-65 


269-66 


254-63-1 


823-65 


78 


17 


17 


on 


17 


17 


From 0.1 mile east of Deux Rivieres 
Creek, easterly. 


From 5.0 miles north of Highway 64, 
Noelville, northerly. 


From 3,5 miles north of Highway 17, 
at Warren, northerly. 


From 0.1 miles east of Deux Rivieres 


Creek, easterly. 


From 6,1 miles north of Highway 64, 
northerly, including Frost Heave 
Treatment. Also, Paving of Finlay- 
son Point Provincial Park Road. 


From Warren to Hagar. 


From Sturgeon Falls West Limits to 
the west junction of Highway 64, 
including paving of Sturgeon Falls 
Patro. yard, 


NORTH BAY DISTRICT 


Length 
Miles 


wei 


16. 3 


CONSTRUCTION PROJECTS NORTH BAY DISTRICT 


Project Highway Location Length 
Number Number Miles 


MISCELLANEOUS CONSTRUCTION PROJECTS 
Granular Base and Paving 


386-64 i Development of Timagami Patrol 


Yard; 

307-63 Mi Development of Deux Rivieres 
Patrol ward, 

379-64 63 Development of Feronia Patrol 
Mare 

Structures 

327-63-1 63 Ottawa River West Dam at 

Temiscaming, 


CONSTRUCTION AGREEMENTS (NORMAL) 


Grading, Drainage, Granular Base, Paving, and Structures 


11B North Bay - Golf Street Overpass ost 


Resurfacing 


vy Sturgeon Falls - Front Street - from 0.8 
King Street, westerly to Town Limits. 


TQ 


CONSTRUCTION PROJECTS NORTH BAY DISTRICT 


Project Highway Location 
Number Number 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, Granular Base, and Mulch 


5 34 From 4.0 miles west of Powassan, 
westerly. 


Granular Base, Crushed Gravel, and Mulch 


654 From 0.5 miles west of Highway 11, 
westerly. 


Grading, Drainage, and Granular Base 


63 From 7.0 miles north of North Bay, 
northerly. 
64 From 18.0 miles north of Field, 
northerly. 
Doe From 6.0 miles west of Loring, 
westerly. 
607 0.75 miles east of Bigwood. 
630 From 4.5 miles north of Kiosk, 
northerly, 


Crushed Gravel and Mulch 


630 From 4.5 miles north of Kiosk, 
northerly. 


80 


Length 
Miles 


i. 5 


1,0 


CONSTRUCTION PROJECTS 


Number Number 


Mulch 


63 


64 


522 


NOR TH,BAY. DISTRICT 


Project Highway Location Length 
Miles 
From 7.0 miles north of North Bay, LAY. 
northerly. 
From 18.0 miles north of Field, 0.8 
northerly. 
From 2.5 miles east of Commanda, 2. 0 
easterly. 
From 0.5 miles south of St. Charles, 130 
southerly. 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 144 North of Gogama Cont. 65-233 


Hwy. 144 North of Gogama Cont. 65-233 


CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading, Drainage, Granular Base, and Paving 


66-164 11B 


51-63-2 11B 


233-63-1 101 
233-63-3 


From 4.0 miles north of Latchford, 
northerly, including 1.5 miles of 
Resurfacing in Town of Cobalt. 


From Secondary Highway 567 to 
south junction Highway 65, New 
Liskeard, 


From Foleyet westerly, including 
work on Main Street in Foleyet, and 
2.0 miles of Granular lift, and Hot- 
Mix Paving various locations east 
of Foleyet. Also, Paving of Ivan- 
hoe Lake Provincial Park Access 
Road. 


Grading, Drainage, Granular Base, and Structures 


394-63-1 66 
354-63-2 


245-64-2 144 
299-64 


From 11.1 miles west of Highway lI, 
westerly, including Englehart River 
Bridge - 12.3 miles west of Highway 
1 


Sudbury - Timmins Highway - From 
48.5 miles south of Highway 101, 
southerly to Gogama, including 
Gogama Entrance, and Makami 
River Bridge - 55.0 miles south of 
Highway 101. 


NEW LISKEARD DISTRICT 


Length 
Miles 


17.2 


2.0 


9, 8 
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CONSTRUCTION PROJECTS NEW LISKEARD DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, and Granular Base 


66-226 67 From the west junction of Highway 11, 8. 3 
southerly to Secondary Highway 610. 

23-64 67 From Secondary Highway 610, south- 5, 7 
erly to Highway 101. 

66-35 144 Sudbury-Timmins Highway - From i.0 
16. 3 miles south of Highway 101, 
southerly. 

66-222 144 Sudbury- Timmins Highway - From ae t 
32. 8 miles south of Highway 101, 
southerly. 

66-268 144 Sudbury- Timmins Highway - From 8. 0 
40.5 miles south of Highway 101, 
southerly. 

253-64-2 144 Sudbury-Timmins Highway - From a, 1 

266-64 51,2 miles north of Benny, northerly, 

267-64 including; new connection to Secondary 


Highway 560, and structures over the 
Eastsand and Mollie Rivers. 


66-104 576 From Highway 101, northerly. i 9 


Structures and Approaches 


104-60-2 13 O. N.R. Overhead, northwest of New 7 
Liskeard, Tri-Town Bypass. 
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CONSTRUCTION PROJECTS 


NEW LISKEARD DISTRICT 


Project Highway Location Length 
Number Number Miles 
Granular Base 
66-44 144 Sudbury-Timmins Highway - From 8. 8 
24.0 miles south of Highway 101, 
southerly. 
Structures 
113-62-1 624 Marter Bridge, Blanche River, 
3.0 miles north of Highway 569, 
Paving 
606-64-1 576 From Highway 101, northerly. 15.5 
Resurfacing 
57-63-2 11B From New Liskeard North Limits, 0.6 
northerly to north junction of 
Highway 11. 
Miscellaneous 
66-271 144 Clearing - Sudbury - Timmins 4.0 


Highway - From 47.7 miles south 
of Highway 101, southerly to 
Gogama, including Gogama 
Entrance, 
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CONSTRUCTION PROJECTS NEW LISKEARD DISTRICT 


Project Highway Location Length 
Number Number Miles 


Miscellaneous (continued) 


66-294 144 Clearing - Sudbury - Timmins 18, 2 
Highway - From 42, 2 miles north 
of Benny, including new connection 
to Highway 560, 


MISCELLANEOUS CONSTRUCTION PROJECTS 
Grading, Drainage, Granular Base, and Paving 

606-64-2 101 Development of Timmins Patrol Yard. 
Grading, Drainage, and Granular Base 

245-64-3 144 DpH. Oy PatrolsYard-at Goeama. 
CONSTRUCTION AGREEMENTS (NORMAL) 
Grading, Drainage, Granular Base, and Paving 


57-63-2 11B Haileybury - From Little Street to the 3. 0 
north limits. Also New Liskeard - 
From south limits to South Junction 
Highway 65 - Whitewood Avenue. 
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CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 
Number 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, and Granular Base 


183-65 610 


Granular Base 


66 


101 


Crushed Gravel 


66 


624 


Mulch 


66 


101 


From Highway 101, northerly to 
Hoyle. 


From 15.0 miles east of Highway 69, 
easterly. 


From 3.7 miles west of Highway 576, 
westerly. 


From Highway 65, easterly. 


From 13.0 miles south of Larder 
Lake, southerly. 


From Highway 65, easterly. 
From 3.7 miles west of Highway 576, 
westerly. 


From Dugwal to Porcupine River 
Bricce. 


NEW LISKEARD DISTRICT 


Length 
Miles 


18, 


12. 
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COCHRANE DISTRICT 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 578 West of Montrock Cont. 65-35 


Hwy. 631 South of Hornepayne Cont. 65-319 
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CONSTRUCTION PROJECTS COCHRANE DISTRICT 


Project Highway Location 
Number Number 


Grading, Drainage, Granular Base, and Structures 


65-319 631 From 6.7 miles south of Horne- 
payne, southerly, including the 
Shekak River Bridge - 6.7 miles 
south of Hornepayne. 


Grading, Drainage, Granular Base, and Paving 


129-61 ih From Val Albert, westerly to 
Kapuskasing Airport, including 
work in Kapuskasing. 


66-291 581 From Highway 11, northerly to 
Remi Lake, including work in the 


Village of Moonbeam, on High- 
way ll. 


Grading, Drainage, Granular Base, and Structures 


148-64-1 631 From 19.0 miles south of Horne- 

149=64 payne, southerly, including West 
Beaton River structure - 15.9 
miles south of Hornepayne. 


CONSTRUCTION AGREEMENTS (NORMAL) 


Grading, Drainage, Granular Base, and Paving 


579 Cochrane - Third Avenue. 


Length 
Miles 


Rese 


OF 


CONSTRUCTION PROJECTS COCHRANE DISTRICT 


Project Highway Location Length 
Number Number Miles 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading and Granular Base 


631 From Hornepayne, northerly. eg. 1 


Grading and Drainage 


574 From 5.0 miles east of Cochrane, 6, 0 
easterly. 

979 From Cochrane, northerly. 18. 0 

583 From Hearst, southerly, (Various 20. 0 
locations). 


Drainage, and Granular Base 


574 From Cochrane, easterly. 5. 0 
579 From 5,0 miles north of Cochrane, S20 
northerly. 
583 From 10,0 miles south of Hearst, 5.0 
southerly. 
Granular Base 
583 From Hearst, northerly. 2, 0 
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CONSTRUCTION PROJECTS COCHRANE DISTRICT 


Project Highway Location Length 
Number Number Miles 

Grading 
625 From 3.0 miles south of Highway 0.3 


11, southerly. 


625 From 10.0 miles south of Highway 0.3 
ii, southerly. 


631 From 24.0 miles north of Horne- OFS 
payne, northerly. 


Structures 
583 0.2 miles north of Hearst, Structure G52 
to be replaced by multi-plate steel 
pipe. 
Miscellaneous 
631 Clearing and Grubbing - From 25.0 1,0 


miles south of Highway 11, southerly. 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 17 Between Sudbury and Copper Cliff Cont. 65-87 


Hwy. 68 North of Little Current Cont. 65-54 
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CONSTRUCTION PROJECTS SUDBURY DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Graular Base, Paving, and Structures 


eoGR cde 144 From Secondary Highway 544A, 2.8 
Onaping, westerly to Windy Lake 
Park Entrance, including Windy 
Lake Provincial Park Roads, and 
Windy Creek Bridge - 2.2 miles 
west of Secondary Highway 544A. 


66-123 634 From the intersection of Highway 2.2 
144, northerly 1.0 mile, including 
structure and approaches, for 
Whitson Creek Bridges, 8.5 and 
9.9 miles west of Highway 69. 


Grading, Drainage, Granular Base, and Paving 


906-65 17 In Town of Webbwood. 0.8 
1. CoG 
677-64 144 Intersection Improvement at Erring- 


ton Avenue in Chelmsford, 


350-65 144 From Laurin Street in Azilda, west- Oe 
erly to the C. P.R. Crossing south- 
east of Dowling. 


209-64 543 From Sudbury South Limits, southerly 4,7 
to Long Lake. 
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CONSTRUCTION PROJECTS 


Project Highway Location 
Number Number 


Grading, Drainage, Granular Base, and Structures 


255-64 144 
272-64 
273-64 


Sudbury-Timmins Highway - From 
Cartier, northerly to 2.4 miles north 
of Benny, including; Geneva Creek 
Bridge - 3.5 miles north of Cartier, 
and Moncrieff Creek Bridge, 6.0 
miles north of Cartier. 


Grading, Drainage, and Granular Base 


66-281 144 


250-64-2 144 


242-64 501 


Sudbury -Timmins Highway - From 
8.4 miles north of Benny, northerly 
7.5 miles. Including, Clearing, from 
15. 9 miles north of Benny, northerly 
8.5 miles. 


Sudbury-Timmins Highway - From 
15. 9 miles north of Benny, northerly. 


From 2.6 miles north of Secondary 
Highway 542, Dunlop Hill, northerly. 


Structures and Approaches 


66-227 


262-64 144 


Municipal Specific Project; Agnew Lake 
Road, Beaudoin Creek Bridge, 2. 6 
miles northwest of Highway 17, near 
Webbwood, 


Sudbury-Timmins Highway - Bailey 
Creek Bridge - 5. 8 miles north of 
Benny. 


SUDBURY DISTRICT 


Length 
Miles 


16. 0 


CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 
Number 


Structures and Approaches (continued) 


207-64 


66-276 


Paving 


66-177 


Resurfacing 


826-65 


938-65-1 


66-145 


927-65 


538 


634 


68 


iw 


Lauzon River Bridge - 0.3 miles 
east of Highway 17. 


Whitson Creek Bridges, 1.2 and 
4.7 miles west of Highway 69. 


From La Cloche Island Channel, 
southerly to North Channel. 


From Secondary Highway 606, 
westerly 4. 9 miles, excluding 

Veuve River Bridge and approaches. 
Also, including frost heave treatment. 


From 1.5 miles west of Highway 68, 
westerly 10.0 miles, excluding 0. 8 
miles, in Town of Webbwood, 


From Sudbury South Limits to Second- 
ary Highway 537, including Frost Heave 
Treatment, 


From Secondary Highway 537, south- 
erly to Highway 637, including Frost 
Heave Treatment, 


SUDBURY DISTRICT 


Length 
Miles 


LO: 


ie 
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CONSTRUCTION PROJECTS SUDBURY DISTRICT 


Project Highway Location Length 

Number Number Miles 
Miscellaneous 

203-66 Aux Sable River Bridge in the 


Provincial Park at Massey. 
Pre-Engineering and design only. 


251-64-1 144 Clearing - Sudbury-Timmins High- 8.2 
way - From 24.4 miles north of 
Benny, northerly. 


MISCELLANEOUS CONSTRUCTION PROJECTS 


Grading, Drainage, Granular Base, and Paving 


164-66 68 Whitefish Falls Patrol Yard 


Granular Base and Paving 


314-63 17 Development of McKerrow Patrol 
es « ht, (hb ears 
392-64 69 Development of Paddy Lake Patrol 
Yard, 


DEVELOPMENT ROADS 
(Design and Supervision of Construction Only) 


Granular Base and Paving 


Dek. 
700-66 918 From Highway 17, easterly to 10 
Markstay. 
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CONSTRUCTION PROJECTS SUDBURY DISTRICT 


Project Highway Location 
Number Number 


CONSTRUCTION AGREEMENTS (NORMAL) 


Grading, Drainage, Granular Base, and Paving 


69 Sudbury - Highway 69 - from 
_ Loaches Road, northerly. 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, and Granular Base 


537 From 0.7 miles east of Highway 17, 
easterly. 

540 From 1.9 miles east of Highway 551, 
easterly. 

542 From 2.0 miles east of Highway 551, 
easterly. 

549 From 2.4 miles south of Highway 17, 
southerly. 


Granular Base and Drainage 


540 From 6,5 miles east of Highway 542, 
westerly. 
540 Burpee Township, Lots 25 to 30. 


Length 
Miles 


CONSTRUCTION PROJECTS SUDBURY DISTRICT 


Project Highway Location Length 

Number Number Miles 
Mulch 

540 Vicinity of Silverwater. 10 

5942 Vicinity of Mindemoya. 4.8 

542 Vicinity of Spring Bay. OF 0 
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SAULT STE. MARIE DISTRICT 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 101 East of the Michipicoten River Cont. 65-98 


Hwy. 129 Mississagi River Bridge Cont. 65-07 
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CONSTRUCTION PROJECTS SAULT STE. MARIE DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, and Structures 


66-258 129 From Chapleau, southerly to the erO 
south junction of Highway 101, 
including Nebskwashi River Bridge 
in Chapleau. 


110-64 614 From 18.5 miles south of Manitou- ino 
114-64 wadge, southerly, including Black 
River Bridge - 19.5 miles south of 
Manitouwadge. 
105-64-2 651 From 9.0 miles north of Highway 8. 0 
21-65 101, northerly to Dalton, including 
22-65 Windermere and Ogasiwi River 


Bridges - 15.3 and 16.4 miles north 
of Highway 101. 


Grading, Drainage, Granular Base, and Paving 


66-159 iy From 19.0 miles north of Secondary Lhe 
T.C.H. Highway 563, northerly to Montreal 
River. 
66-239 17 From Bruce Mines West Limits, 6.8 


T.C.H. westerly, including development 
of D.H.O. Patrol Yard, at Bruce 
Mines 


904-62 | From 8.3 miles west of Bruce Mines 6. 3 

905-66 T.C.H. West Limits, westerly, including Inter- 
section Improvement at the junction of 
Secondary Highway 638. 


901-66 17 Intersection Improvement at South 
J Wy Ber) I entrance to Pinewood Drive, 0.5 
miles south of Highways 17 & 101 at 
Wawa. 
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CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading, Drainage, Granular Base, and Paving (continued) 


931-65 590 


ANS Oe) 


Sault Ste. Marie Bypass. 


Grading, Drainage, and Granular Base 


22-63 129 


“at 65) 129 


299-66-1 129 


299-66-2 129 


66-285 614 
112-64 614 
66-80 651 


105 


From 1,8 miles south of the south 
junction of Highway 101, southerly. 


From 3.0 miles north of Aubrey 
Falls, northerly. 


Bridge Site 46-1, 32.4 miles south 
of Highway 101. 


Bridge Site 46-5, Benson Creek 
South Branch, 23.7 miles south of 
Highway 101. 


From 9.0 miles south of Manitou- 
wadge, southerly. 


From Highway 17, northerly. 
From Highway 101, northerly, 


including Jackpine Creek Culvert - 
9.5 miles north of Highway 101. 


SAULT STE. MARIE DISTRICT 


Length 
Miles 


CONSTRUCTION PROJECTS SAULT STE, MARIE DISTRICT 


Project Highway Location Length 

Number Number Miles 
Paving 

237-63 101 From 21,5 miles west of Big Pine 26. 3 


Lake, westerly, including 0.5 miles 
of full paving on Highway 547, 
extension through Hawk Junction, 
Maple Street, northerly. 


Miscellaneous 


137-64 631 Clearing - From Highway 17, White 10. 8 
Raver, norinerly, 


CONSTRUCTION AGREEMENTS (NOR MAL) 


Grading, Drainage, Granular Base, and Paving 


17 Sault Ste. Marie - Trunk Road - From 1,4 
Lake Street to Boundary Road. 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, and Granular Base 


548 Pron Hilton Beach? northerly. 3. 0 


638 From Thessalon Road to Wings Road. ill] 
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CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Granular Base, Drainage, and Mulch 


129 


902 


From Highway 17, northerly 20 
miles, Various Locations, 


From Highway 17, westerly 3.0 
miles, and easterly 1.0 mile. 


Grading, and Granular Base 


046 


Granular Base 


548 


Drainage and Mulch 


550 


Surface Treatment 


963 


107 


From 3,3 miles north of Highway 
17, northerly. 


Between Richards Landing and 
Hilton Beach, on south side of 
island. 


From Highway 565, westerly. 


From Highway 17, to the end 
of Highway 563. 


SAULT STE, MARIE DISTRICT 


Length 
‘Miles 


3,0 


1.0 


10.0 


3. 4 


FORT WILLIAM DISTRICT 


Cy 
= ASyor’ 
Gis 1.E She Roadway Work =—_ 
A Aaet Structure Work —@ 
pO Oe ee 
SG AMe: 
Bee 62 4, 12 0) 


July Folts 


Lb norris L. 
Staunton, 
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WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. tie 17 Mackenzie River Bridge Cont. 66-162 


Hwy. 17 West of English River Cont. 65-133 
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CONSTRUCTION PROJECTS FORT WILLIAM DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, Paving and Structures 


66-162 U1 From 10. 3 miles east of Port Arthur 3. 1 
T.C.H. East Limits, easterly, including 
Mackenzie River Structure. 


915-64 L.H.E. Lakehead Expressway - From High- Zaed 
927-64-1 way 61, easterly to Neebing Avenue, 
927-64-2 Fort William, including Kaministikwia 

River Bridge - 0.8 miles east of 

Highway 61. 


Grading, Drainage, Granular Base, and Paving 


18-63 alg From 5.5 miles south of Beardmore, hae: 
southerly. 
66-278 11A From 9.6 miles east of Sistonens 4.9 


Corners, easterly. 


66-225 11& 17 Highway 11 - From Highway 17, 40,9 
Nipigon, northerly 8.5 miles, 
including hot-mix patching - 
various locations - from Nipigon 
easterly, on Highway 17. 


901-65 v7 From 1.8 miles west of Savanne 9.6 
T. C.H. ~ River) ‘westerly to 1.0 mile east 
of Upsala. 


Structures and Approaches 


227-65 130 McIntyre River Bridge - 0.1 mile Onto 
west of Port Arthur West Limits. 
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CONSTRUCTION PROJECTS 


Project 
Number 


Highway Location 
Number 


Structures and Approaches (continued) 


66-263 599 


Grading and Drainage 


933-64-2 L.H.E. 
fhe Cae a 
Resurfacing 
908-66-1 11 
908-66-2 


927-64-3 L.H.E. 


Miscellaneous 
133-62-1 11A 
925-66 ie Ay E. 

a at OAs 


Otoskwin River Bridge, 36.1 miles 
north of Central Patricia. 


Lakehead Expressway - From Port 
Arthur East Limits, to Tertiary 
Road 800. 


From 0.1 mile north of Red Rock 
Corners, to 3.4 miles west of the 
east junction of Secondary Highway 
582, 


Lakehead Airport Entrance. 


Clearing - From 4.6 miles east of 
Sistonens Corners, easterly. 


Clearing - From Tertiary Road 800, 
easterly 9,2 miles. 


FORT WILLIAM DISTRICT 


Length 
Miles 


Lo; 


9. 


“2 


0 


2 


CONSTRUCTION PROJECTS FORT WILLIAM DISTRICT 


Brovect Highway Location Length 
Number Number Miles 


CONSTRUCTION AGREEMENTS (NOR MAL) 
Grading, Drainage, Granular Base, and Paving 


lise? Fort William - Arthur Street - from OxX5 
Leland Street to Mountain Street. 


Miscellaneous 


Lee 7 Port Arthur - Storm Sewer. 1.5 
Memorial Avenue - from Hester 
Street to Waterloo, 


CONSTRUCTION AGREEMENTS (SPECIAL) 


Grading, Drainage, Granular Base, Paving, and Structures 


66-79 L.H.E. Lakehead Expressway - From High- 24.6 
T, C. Biasaway: 1 7A! westerly to:Highwaytis0, 
including McIntyre River Bridge - 
1.1 mile west of Highway 17A. 


Grading, Drainage, Granular Base, and Paving 


927-64-3 L.H.E. Lakehead Expressway - Fort William - el 
T.C.H. From Neebing Avenue, easterly to 
Highway 17, including relocation of 
Walsh Street in Fort William, and 
Channelization at Highway 17. 


CONSTRUCTION PROJECTS FORT WILLIAM DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, and Structures 


933-64-2 L,H.E, Lakehead Expressway - From High- 5.3 
914-64 Dy C.H way 17A to Port Arthur East Limits, 
including Current River Bridge - 
3.6 miles east of Highway 17A. 
Miscellaneous 


66-297 L,H.E, Lakehead Expressway - Clearing - 6.3 
T.C.H. From Highway 17A, easterly to 
Tertiary Road 800. 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Granular Base, Drainage, and Mulch 
622 From Highway 11B, northerly. 0.5 
Granular Base, Drainage, and Crushed Gravel 
599 From Savant Lake, northerly. 10.0 
Grading, Drainage, and Granular Base 
by From 11.0 miles west of Raith, 9,4 
LARS Ge. westerly. 


588 From Highway 17, southerly. 8.0 


608 From Highway 61, westerly. 8.0 
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CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading 
589 
Drainage 
587 
588 


RESOURCE ROADS 


Various Locations 


From Highway 17, southerly. 


From Highway 590 to Round 
Lake. 


Grading, Drainage, and Granular Base 


300-66 


From the Otoskwin River, northerly. 


FORT WILLIAM DISTRICT 


Length 
Miles 


12.0 


114 
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KENORA DISTRICT 


Roadway Work =—_ 
Structure Work —@ 


SCALE 


116 


WORK IN PROGRESS DURING PAST CONSTRUCTION SEASON 


Hwy. 11 West of the Seine River Cont. 66-19 


Hwy. 71 South of Nestor Falls Cont. 65-198 


CONSTRUCTION PROJECTS 


Project Highway Location 


Number Number 


Grading, Drainage, Granular Base and Paving 


156-63 72 


65-291 109 


From Highway 116, southerly. 


From 16. 2 miles north of Highway 
17, northerly. 


Grading, Drainage, and Granular Base 


66-23 aL 


280-63 (el 
284-63 71 
65-222 72 


From 9.0 miles south of Nestor 
Falls, southerly. 


From 17.0 miles north of Nestor 
Falls, northerly. 


From Nestor Falls, northerly. 


From 12.0 miles north of Highway 
17, northerly. 


Structures and Approaches 


66-213 72 
66-152 116 
66-292 1295 


Pelican River Bridge - Town of 
Sioux Lookout. 


Vermilion Narrows Bridge - 6.1 
miles west of Highway 72. 


Chukuni River Bridge - 2.5 miles 
north of Highway 105. 


KENORA DISTRICT 


Length 
Miles 


ol 


1370 


D7 


CONSTRUCTION PROJECTS KENORA DISTRICT 


Project Highway Location Length 

Number Number Miles 
Paving 

66-19 | it From 34, 1 miles west of Aikokan Cut- 38. 7 


off, westerly. 


66-206 it From Nestor Falls, southerly 9.0 10. 8 
miles, including 0. 3 miles of Old 
Highway 71, and 1.5 miles of Road 
to Government Dock. 


337-64-1 72 From Highway 17, northerly, includ- 25. 8 
ing development of Dinorwic Patrol 
Yard, 
66-121 105 From Highway 17, northerly, includ- Gt 2 
& ing development of Ely Lake Patrol 
17 Yard, and Redvers Patrol Yard. 
Resurfacing 
66-209 11 From Emo to Devlin, including from Bit 


Fort Frances East Limits, easterly 
1.9 miles, and revision of C.N.R. 
Crossing. 
932-65 - From 2,0 miles east of Borups Lie 
T.C.H. Corners, westerly. 
CONSTRUCTION AGREEMENTS (NORMAL) 
Grading, Drainage, Granular Base, and Paving 


11 Fort Frances - Colonization Road - 2 0c8 
from Third Street to Wright Avenue. 
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CONSTRUCTION PROJECTS KENORA DISTRICT 


Project Highway Location Length 
Number Number Miles 


Grading, Drainage, Granular Base, and Paving (continued) 


Ny Dryden - Intersection Improvement 
at Highway 17 and Duke Street. 


MAINTENANCE DIVISION CAPITAL PROJECTS 


Grading, Drainage, and Granular Base 


602 From 3.0 miles south of Emo, 3. 0 
southerly. 
613 From 9.0 miles north of Highway 4.0 


1 mortherily. 
647 From Highway 17, to the end of 5.9 
Highway 647. 


Granular Base 


Werner From Minakito Caribou Falls. 34. 0 
Lake 
Road 


Crushed Gravel 


602 From Highway 611, to Emo. 23. 0 


611 From Highway 602, to the end of 12.5 
Highway 611. 


CONSTRUCTION PROJECTS KENORA DISTRICT 


Project Highway Location Length 
Number Number Miles 
Structures 
603 replacement of 72°C. 1. P. - 0,2 


miles north of Highway 17. 

603 Replacement of 10'3'' x 6'9"' Multi- 
Plate Arch - 1.1 miles north of 
Highway 17, 


611 Replacement of 72" C.1, P. - 0,5 
miles north of Highway 602. 
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